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PUBLIC WORKS, IRELAND. 



THIRTIETH ANNUAL REPORT 



VBOUC 



THE BOARD OF PUBLIC WORKS IN IRELAND. 



TO THE LORDS COMMISSIONERS OF HER MAJESTY’S TREASURY. 



May it please your Lordships, 

have the honour to submit our Thirtieth Annual Report, embracing in the usual 
manner, the several services intrusted to our management, viz. : — 

Accounts : — 

Loans for Public W orks, Advances, and Repayments. 

Sanctions for Grants. 

Landed Property Improvement, including — 

Drainage of Lands, &c. 

Erection of Farm Buildings. 

Do. Scutch Mills. 

Do. Labourers’ Dwellings. 

Public Buildings. 

Supply of Coals to Public Offices. 

Arterial Drainage, with Improvement of Navigation and W ater-power. 

Piers and Harbours. 

Inland Navigations. 

Post Roads. 
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Sanctions for Grants. 



By Act 1 & 2 Wm. 4, c. 33, for Public Works, . 

By Act 1 Vic., c. 21, for Public Works, 

By Act 1 & 2 Vic., c. SS (portion of £50,000), appropriated 
to Grants for Public Works, .... 
By Act 6 <k 7 Vic., c. 44, for Public Works, 

By Act 9 Vic., c. 1, in aid of Belief Works, 

By Act 9 & 10 Vic., c. 108, do. . 

By Act 2 & 3 Vic., c. 61, in aid of tbe Improvement of tbe 
Shannon Navigation, ..... 
By Act 9 Vic., c- 3, for Piers and Harbours, 

By Act 10 & 11 Vic., c. 75, for do., 

For Navigation in connexion -with Drainage, Act 5 & 6 Vic., 
c. 89, 



£ 


3 


d. 


50,000 


0 


0 


50,000 


0 


0 


4,000 


0 


0 


21,000 


0 


0 


50,000 


0 


0 


175,000 


0 


0 


50,000 


0 


0 


40,000 


0 


0 


- 



£ s. d. 



125.000 0 0 

225.000 0 0 
290,717 0 0 

90,000 0 0 
141,073 0 0 
871,790 0 0 



BUILDINGS. 

The government buildings in our charge have been maintained in good order during 
the past year. Repairs have been effected to such of the Coast Guard Stations, National 
School-houses, Post Offices, Inland Revenue Buildings, &c., as required them. 

We have brought to completion the buildings of the new District Model National 
Schools of Londonderry, Monaghan, and Newtownards, and have given them over to the 
Commissioners of National Education. The works of the new Model Schools of Sligo and 
Lurgan, are far advanced. 

A site has been obtained for the intended Model School at Cork, and the plans are 
being prepared for the building. 

Important works of addition have been recently effected to the Model Schools of 
Newry, Dunmanway, Ballymena, Athy, and Galway, and the Central Model Schools, 
Dublin. 

The new Coast Guard Stations of Dunmore, county Waterford; Eastferry, county of 
Cork; and Baldoyle, county of Dublin, have, since our last Report, been finished and 
given over to the Coast Guard Department. The new Coast Guard Station at Morris 
Castle, county Wexford, is nearly completed. Sites have been obtained and plans prepared 
for three new Coast Guard Stations, on the island of Achill, in the county of Mayo. 

A new Court, and the requisite offices in connexion therewith, is being erected at the Four 
Courts, Dublin, for the Judge of the Court of Probate. A District Registry of Probate 
is being built in Armagh. The Probate Registry buildings have been completed and 
occupied at Londonderry and Waterford. Works of alteration and addition are about to 
be undertaken in a part of Limerick Custom House, to render it fit to accommodate the 
Probate Registry of that city. 

The plans for the new Record Depository to be erected at the Four Courts, Dublin, 
have been prepared and approved of by the Irish Government and the Master of the 
RolLs. Measures will shortly be adopted -for proceeding with the work. 

Considerable progress has been made with the works for new Dormitories and Ablution- 
rooms at the Royal Hibernian Military School, which we hope will be completed this 
season. The new Quarters for Non-Commissioned Officers have been commenced. 

Additions are being made to the Queen’s College, Belfast, to allow of the Anatomical 
Department being carried on at the College, instead of, as at present, at the Belfast 
Academic Institution. 

With reference to the duty of supplying with coals and firewood the several Public 
Departments within the Dublin district, with which this Board has been intrusted under 
your Lordships’ instructions of 18th April and 9th September, 1859, it may be observed 
that this service progresses favourably, and it is hoped with satisfaction to the several 
parties concerned, and economy to the public. 

LAND DIPROYEMENT. 

The works carried on under the superintendence of this Board in connexion with the 
Land Improvement Acts, have now been in progress for fifteen years, and have, even from 
the commencement, been conducted in a systematic and satisfactory manner; and we have 
the pleasure to record the unqualified acknowledgment of the landed proprietors who have 
obtained loans, of the benefits which have resulted from them, not only as regards the 
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[ 1861 - 62 . 



Land Im- 
provement. 



County of 
Wexford. 
Mr. Thomas 
R. Hardy, 
Land Agent. 



immediate effect produced by perfect thorough draining, which forms the principal and 
most important feature of the works undertaken, but has proved to be a prelude to the 
extension of rotative husbandry throughout the country, not only on lands held by the 
proprietors themselves, but by their tenant farmers, who have become alike vain of the 
success of the drains, and of the superior, green and cereal crops which have been pro- 
duced from lands formerly swamps and water-logged, and consequently nearly waste ; 
and these results have not been confined to lands drained through the assistance of loans 
obtained under the Land Improvement Act, but also from private funds expended both 
by the landlords and their tenants, and frequently by a joint contribution from both. 

Owing to the unusual wetness of the summers, autumns, and winters of the two last 
years, 1860 and 1861, and the consequent injury to the crops of potatoes and oats, the poor 
man’s crops, the small tenant-farmers have not been able to undertake draining improve- 
ments as in former years; but during the early part of the present year, 1862, an unusual 
number of applications for drainage loans have been made by landed proprietors for the 
double purpose of improvement by draining, and as a means of giving employment to the 
labouring poor when most required, and every exertion has been made by the Board to 
meet such demands by expediting as far as possible the arrangements requisite to facilitate 
the perfection of the loans, and issue the first instalments, feeling that doing so was so far 
aiding the most remunerative, as well as legitimate mode of administering relief to those 
who stood in need of it. 

Having this object in view, many of the proprietors of large estates who had already 
received loans to the amount of £5,000, the largest which could be obtained under the 
Act 13 and 14 Vic. c. 31, have applied, for a relaxation of the rule, to enable them to 
meet the present exigency, and this request having been approved by your Lordships, a 
Bill is now in progress through Parliament to authorize the making of additional loans in 
excess of that limit, to the extent of £3,000 ; and, in anticipation of the passing of the Bill, 
several proprietors are at present making preparations for obtaining additional loans, the 
moment authority to make them has been sanctioned by the Legislature. 

We have received the following gratifying statement from Mr. Thomas R. Hardy, Land 
Agent, to a proprietor in the county of Wexford, which so fully exemplifies the benefit 
which has resulted from Land Improvement Loans, that we think it important to insert it 
in our Repoi’t, not so much from its being a singular example of the kind, as from the 
judicious and satisfactory arrangements made for carrying out the improvements in 
connexion with the loans obtained: — 

“ The land in question (about 1,000 statute acres) had previously been occupied by a 
“number of small holders, who in 1848 and subsequent years, were unable to pay their 
“ rents, and gave up their farms to the late Mr. W. J. Wallace: he held them in his own 
“ hands for some years, but without tilling or fully stocking them ; they were destitute ot 
“ farm residences or offices, and the land was in a very unimproved state. 

“ Li the year 1858 we obtained permission to advertise the Dranagh farm (427 acres), 
“and let it to very substantial tenants, on the following terms: — lease for thirty-one years, 
“ or life of one of the lessees. Being unable to expend any of our own money, it became 
“ necessary to give a long lease to induce the tenant to build the dwelling-house at a cost 
“ of £200 — landlord undertaking to expend £400 in erecting farm-offices, tenant to 
“ pay 5 per cent, on the outlay for offices. 

“The tenant has since built a dwelling-house at a cost of £300, has expended above 
" £100 more, in addition, than the £400 borrowed, on the offices, and is dividing the 
“ farm into large square fields of from twelve to eighteen acres. After Mr. Wallace's 
“ death in 1860, we advertised the remainder of the land on hands, and let two farms, one 
“ °f 440 acres, and the other 130 acres, at fair rents on leases of twenty-one years : on the 
“ first, the landlord agreed to expend £400 on farm-offices, and £200 on draining and 
“ fencing, the tenant paying 5 per cent, on the outlay ; landlord to contribute £100 
44 without interest, and tenant also £100 towards building a dwelling-house. On the 
“ smaller farm the landlord binding himself to drain all the wet land, to remove the rocks 
“ stcmes, fences, &c., the tenant to pay 5 per cent, on the outlay (from £100 to £150). 
“ With a small contribution from the landlord towards building, the tenant bound 
41 himself to build a dwelling-house and offices suitable for the farm. 

44 Thus, with a property so circumstanced that we were unable to call on the proprietor 
“ to expend much money on permanent improvements, we have been enabled, through 
'ii v* e f a 9?^ es afforded by the Land Improvement Acts, and with the outlay of little more 
44 fhan £100 of the funds of the proprietor, and by an annual charge for twenty-one years 
°f f a P er cen f oa about £1,000 borrowed under these Acts, to set at a full rent to 
three men of capital, 1,000 acres of land, and to erect thereon two good dwelling- 
houses, with large and commodious offices, at a cost of £1,400 ; to expend between 
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“ £300 and £400 in draining, fencing, &c., and to introduce into a district where it is Land /m- 
“ greatly required, capital skill and improved husbandry. Were it not for these Acts, we P r oeeme nt ‘ 
“ should have been obliged (under the circumstances), either to have let these lands at an 
“ under value to men of capital, who, on a twenty-one year’s lease, which the landlord had 
“ not power to exceed, might have been induced themselves to make all the very necessary 
“ improvements, or following the ordinary system, might have let the land as heretofore, 

“ divided in small farms to pauper tenants, who would, as usual, have erected mud 
“ hovels, and in all probability the estate would have degenerated into the wretched and 
“ hopeless state of the year 1848, instead of presenting as it now does a scene of industry 
“ arid successful improvement.” 

Up to the 31st March, 1862,3,713 loans have been sanctioned by your Lordships; but, 
as mentioned in previous reports, during the period which has elapsed between the year 
1847, when the first loans were made, and the termination of the period reported on, 
considerable sums which had been so sanctioned have been cancelled by this Board, 
under the powers given in the Act 13 & 14 Tic., c. 31. At the close of the financial 
year ending March, 1862, there remained unappropriated out of the fund of £2,000,000, 
voted by Parliament for the Land Improvement Service in Ireland, the sum of £304,438. 

The sum issued on account of works up to the 31st March, 1862, amounted. to 
£1,625,981, of which £1,533,671 was expended on the loans which have been completed, 
and £92,310 has been issued on 288 loans which are in progress, or have not been finally 
closed. These totals comprehend 251 loans, amounting to a sum of £87,410, which have 
been sanctioned, to proprietors for the erection of farm buildings, and 12 loans, amount- 
ing to £7,150 for the erection of labourer’s dwellings, particulars respecting which we 
give under their respective heads. 

The following is a tabular statement, according to districts and counties, of the amounts 
of applications for loans, and the amounts issued up to 31st March, 1862. 



Total Amounts of Applications and Amounts Issued. 



i 

Name of County. j 


; = : 1 


Amount 
Applied for. 


Amount 




Northern District. 




£ s. d. 


£ 


. 


d. 




99 


202,522 17 8 


77,178 


0 


0 


Londonderry, . . j 


77 


115,381 16 2 


32,2S8 


0 


0 




174 


204,304 8 4 


S7.091 


0 


0 




76 


11S,960 16 11 


31,065 


0 


0 




132 


129,030 19 S 


44.710 


0 


0 




46 


45,445 12 G 


11,738 


0 


0 


Down, 


39 


49,021 8 0 


21,219 


0 


0 


Midland and Eastern. 














7S 


60,685 15 S 


17,361 


0 


0 




00 


7S,3S3 12 3 


22.389 


0 


0 




75 


45,078 11 0 


21,906 


0 


0 




49 


65.841 15 7 


20,78 5 


0 


0 




104 


115,448 19 9 


46,620 


0 


0 




7S 


59,215 11 i 


23,105 


0 


0 




S2 


50,424 10 2 


20,147 


0 


0 




103 


58.990 14 3 


26,618 


0 


0 




96 


56,380 7 7 


20.163 


0 


0 




160 


156, 5S2 10 5 


50,955 


0 


0 




105 


91,819 9 10 


38,656 


0 


0 




118 


122,846 4 G 


51,389 


0 


0 




115 


1 24.831 14 2 


43.931 


0 


0 


Wexford, 


160 


166,223 15 G 


66,662 


0 


0 


Western. 














92 


121,624 0 11 


38,662 


0 


0 




99 


109,699 17 9 


34,805 


0 


0 




238 


333,576 10 8 


96,914 


0 


0 




165 


147,099 15 7 


65,050 


0 


0 


Galway, 

Clare, 


362 


351,948 12 0 


105,945 


0 


0 


159 


165,048 14 6 


46,666 


0 


0 
















325 


309.166 15 8 


125,914 


0 


0 




275 


169,569 17 0 


80,291 


0 


0 




84 


83,644 0 9 


31,830 


0 






554 


385,518 0 0 


122,479 


0 


0 


Kerry, 


241 


472,089 16 0 


100,789 


0 


0 








Total 







Total Amount 
Applied for. 



S65.267 19 3 



305,889 0 0 



1,252,753 12 3 470,747 0 



■! 1,115 '1,228,997 11 5 






1,479 1,419,988 9 5 | 461,303 0 0 



388,042 0 0 



j 4,620 4,766,007 12 4 ,1.625,981 0 0 
B 
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Land Im- 
provement. Thorough Drainage, &c. 

The reports of our Inspectors still bear testimony to the beneficial results of the 
operations carried out under loans for the improvement of land, by drainage, fencing, 
&c., and to the general appreciation of the proprietors and occupiers of the land. 

The number of acres that have been thorough drained under the Land Improvement 
Acts from the commencement up to the 31st March in this year amounts to 200,203 
acres, which has been effected at an average cost of £4 17s. per acre. Of this quantity, 
6,503 acres have been drained during the period from 1st January, 1861, to 31st March, 
1862. A considerable portion of the land drained has been subsoiled. 

In the year 1858 the number of acres drained was 6,300; in 1859, 3,300; in 1860, 
4,500; and from the end of 1860 to 31st March, in this year, 6,503. 



Farm Buildings. 

For the erection of farm buildings, 251 loans, amounting to a sum of £87,410, have 
been sanctioned to proprietors, of which 193 loans, amounting to £66,010, have been 
completed in the undermentioned counties, viz. : — 



Loans for Farm Buildings which have been closed. 



Name of County. 


No. 

of 


Total Amount 
applied for. 


Amount 

tioned. 


Total 

Amount 


Name of County. 


No. 

of 


Total Amount 
applied for. 


Amount 

tioned. 


Total 

Amount 






£ 




d. 


£ 


±' 










J. 






Antrim, . 


4 


1,100 


0 


0 


1,050 


1,050 


Longford, 


4 


1,050 


0 


0 


1,000 


1,000 


Carlow, . 


5 


1,862 


0 


0 


1,550 


1,550 


Louth, . 


3 


1,201 


0 


0 


1,100 


1,100 


Cavan, . 


4 


1,800 


0 


0 


1,200 


1,200 


Londonderry, 


4 


1,557 


0 


0 


1,400 


1,400 


Cork, 


24 


9,236 


17 


5 


7,500 


7,200 


Mayo, . 


16 


7,261 


15 


il 


6,700 


5,S40 


Clare, . 


3 


992 


0 


0 


950 


950 


Meath, . 


3 


1,400 


0 


0 


1,200 


1,200 


Donegal, 


5 


1,270 


0 


0 


1,050 


1,050 


Monaghan, . 


1 


300 


0 


0 


300 


300 


Down, . 


3 


1,297 


0 


0 


1,000 


1,000 


Queen’s, 


5 


2,530 


9 


0 


2,150 


2,050 


Dublin, . 


6 


2,717 


0 


0 


2,400 


2,400 


Roscommon, . 


15 


5,814 


9 


9 


5,100 


4,730 


Fermanagh, 


1 


100 


0 


0 


100 


100 


SligO, . 


4 


2,535 


0 


0 


2,500 


2,140 


Galway, 


14 


4.S22 


2 


4 


3,700 


3,300 


Tipperary, 


19 


S,124 


19 


0 


7,050 


6,230 


Kerry, . 


7 


2,904 


0 


0 


2,310 


1,650 


Tyrone, 


3 


1,120 


0 


0 


950 


950 


Kildare, . 


11 


3,356 


12 


1 


3,000 


2,980 


Westmeath, . 


3 


2,107 


0 


0 


1,650 


1,170 


Kilkenny, 


4 


1,471 


0 


0 


1,200 


1,040 


Wexford, 


4 


1,550 


0 


0 


1,350 


1,350 


King’s, . 




570 


0 


0 


450 


450 


IVieklow, 


2 


1,475 


0 


0 


900 


900 






























Limerick, 


13 


6,145 


0 


0 


4,900 


4,900 


Totals, 


193 


78,070 


5 


6 


66,010 


61,480 



Of the remaining 58 loans for farm buildings which have been sanctioned, 20, 
amounting to £6,380, have not been proceeded with, and therefore do not appear in the 
following table of 

Loans for Farm Buildings in progress. 



No.i 


County. 


Applicant. 


Date of Sanction. 


Amount 

sanctioned. 


Amount 


1 


Clare, . 
Cork, . 


Armstrong M'Donnell, 


April 29, 1S57, 


£ 

500 


£ 

500 


2 


Henry Hudson, . 
Benjamin Leader, 


Dec. 12, 1855, 


850 


850 


3 




Nov. 28, 1859, 


300 


180 


4 




Richard G. Annesley, . 


Dec. 11, 1860, 


150 


150 


5 




Win. Sullivan, . 
Rowland Campion, 


July 31,1861, 


200 


200 


6 


„ 


Aug. 16, 1860, 


300 


60 


7 


Galway, 


M. A. R. Becher, 


Aug. 28, 1861. 


100 


20 


8 


E. M. Davies, . 


Sept. 13, 1856, 


200 


200 


9 


» 


Andrew Nolan, . 


July 8, 1859, 


500 


500 


10 


» 


Peter Blake, 
John J. Lopdell, 


July 31,1861, 


350 


70 


11 


Kerry, 


Mar. 10, 1862, 


250 


50 


12 


Knight of Kerry, 


Feb. 25, 1861, 


300 


60 


13 


„ 


"Wilson Gun, . 


Nov. 3, 1858, 


550 


500 


14 


„ 


Stephen E. Collis, 
Becher P. Fleming, . 


May 13,1861, 


300 


240 


15 


Kildare, 


Oct. 23, 1861, 


300 


240 


16 


May 13, 1861, 


900 


540 


17 


Limerick, 


H. Coates, . 


Oct. 7, 1858, 


200 


200 


18 


J. j. Sullivan, . 


Nov. 9, 1860, 


200 


200 


19 


George Fosberry, 


Oct. 23, „ 


1,000 


600 


-.20 


„ 


George Yandeleur, 


Oct. .7, 1860, 


600 


120 
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Loans for Farm Buildings — continued. 



No. 


County. 


Applicant. 


Date of Sanction. 


Amount 


Amount 


21 


Limerick, . 


Chas. Conyers. . 


May 13. 1861, 


*500 


£ 

500 


22 




John B. Hewson, 


July 13, 1861. 


350 


140 


23 


. 


Earl of Dunraven, 


Oct. 23, 1801. 


700 


140 


24 






400 


SO 


25 








250 


50 


26 








350 


70 


27 


Mayo, . 


John Faussett, . 


April 2. I860, 


300 


300 


28 


Meath, 


Leonard Cornwall, 


Jan. 4. 1859, 


500 


500 


29 


Roscommon, 


John L. Haekett. 


Nov. 18, 1854, 


300 


300 


30 


Tipperary, . 


J. 0. Eadelihj 


June 20, 1854, 


300 


60 


31 


R. W. White. 


July S, 1859, 


200 


200 


32 


Tyrone, 


John Trant. 


July 19,1800, 


1,000 


1.000 


33 


Geo. V. Stewart, 


May 13, 1SG1, 


500 


300 


34 


Waterford, . 


Thomas S Irwin, 


Dec. 18, 1861, 


200 


40 


35 


Abraham Fisher, 


July 20, 1857, 


200 


200 




Westmeath. . 


S. A. Revnell, . 


Sept. 19, 1800, 


400 


80 


37 




Jas. Fetherstone H. . 


May 13,1801, 


400 


SO 




Wicklow, . 


R. C. W ade and Hon. 










Mrs. Talbot, . 


July 27, 1858, 


<50 


600 










15,020 





Labourer's Dwellings. 

In our last report we stated to your Lordships tlie measures adopted by us with a view 
to giving effect to the provisions of the Act 23 Vic., c. 19, authorizing this Board to make 
loans for the erection of dwellings for the labouring classes; but we had then to report 
that, “ Although plans, specifications, and estimates, together with the instructions, have 
“been printed, and extensively distributed through the country, only twelve applications 
“ for loans for the erection of labourer’s dwellings have as yet been received by the Board. 
We have now, however, the satisfaction of stating that, as the provisions of this enactment 
are becoming understood, proprietors seem desirous of availing themselves of its advan- 
tages. We have received thirty-one applications for loans, and twelve amounting to 
£7,150, have been sanctioned by your Lordships. 

The following is a Schedule of Loans for Labourers’ Dwellings in progress. 



Loans for Labourers’ Dwellings in progress. 



Applicant. 


County. 


1 No.”o: ; 


Amount 


sanctioned. 


s ...ru- 

staiments. 


'i*ueT 


Date of last issue. 






1 


£ 






£ 




Fnlke Southwell Greville, . 
St. John Thomas Blacker, . 
Rev. John Lyle, . 

George Le Hunte, 

Rev. Frederick Goold, 

Lord Lifford, 

The Marquis of Londonderry, 
Colonel W. B. Forde, . 

Sir George C. Colthurst, 

Earl of Howth, . 

Earl of Longford, 

Right Honble. John Wynne, 


Westmeath, . 
Kerry, . 

Londonderry, 
Wexford, . 
Limerick, . 
Donegal, 
Down, 

Down, 

Cork, . 
Dublin, 
Westmeath, . 
Sligo and 
Leitrim, . 


14 

8 

4 

4 

5 
10 
16 
10 

3? 

16 


750 

400 

200 

200 

300 

500 

960 

1,000 

400 

1,000 

1,000 

900 


750 

400 

200 

200 

300 

500 

950 

600 

350 

1.000 

1,000 

900 


J 

1 

1 

1 

1 


1 ° 

40 

60 

100 

200 


14th Oct., 1861. 

28th March, 1862. 
28th March, 1862. 
11th Oct., 1861. 

z 

29th Jan., 1862. 
~ 


Totals, . 




130 


7,610 


7,150 




480 
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Pursuing the arrangement heretofore adopted, we now proceed to give the following 
information from tlie reports of our Inspectors : — 



Northern District. 



We shall commence with the Northern District, in which the sum of £10,576 has been 
issued since 1860, in the following proportions: — 

Antrim, £2,480; Londonderry, £1,000; Donegal, £340; Fermanagh, £4,520; Tyrone, 
£1,800 ; Armagh, £40 ; Down, £396. 



Mr. William F. Irwin, employed as Inspector for portions of the Northern, for the 
Dublin, and occasionally for other Districts, reports, that fourteen years’ experience of 
the working of the Land Improvement Acts in several districts in Ireland confirm both 
his estimation of their value as the basis of improved agriculture in this country, and the 
universal approbation which has been so frequently expressed of the benefit which has 
been derived from the execution, whether of thorough drainage, of the erection of farm- 
steadings, or of other works under its provisions. 

In the County Derry, Major Scott has recommenced works, by erecting new fences for 
squaring farms and fields, and thorough drainage, being a continuation of similar works 
executed on his estate in the years 1848 and 1849. 

Major Scott’s agent informed him, that every tenant whose farm had been improved 
under former loans, though charged interest on the expenditure, was satisfied and grateful 
for the benefit conferred; and it is pleasing to contrast the crops produced on the im- 
proved farms, with those, the drainage of which has not yet been undertaken. During the 
last two years much regret has been expressed, on account of the difficulty of obtaining 
a sufficient number of labourers to execute extensive works ; and, in consequence, several 
of that character have not been commenced; but if public notice were given that exten- 
sive works were to be executed, and at an increase of from 25 to 30 per cent, on the 
wages of former times, the number of men required could be obtained. In proof of the 
correctness of this opinion it may be stated, that extensive works have been executed in 
the County Down on the estate of the Marquis of Londonderry; Captain Tenison’s, in 
the County Antrim; Lord Massereene’s estate, in the County Louth; Air. Smith Barry’s 
estate, in the County Meath, and many others situated in the midland and southern 
counties, not necessary to specify ; — in all which cases, works have been both expeditiously 
and satisfactorily executed; and, as a general rule, it may be stated, that where works are 
carried on vigorously, they are usually well and cheaply executed, while those carried on 
at intervals, during several years, are rarely perfect, and always costly. So, during the 
past year, it was difficult to procure a sufficient quantity of draining tiles; caused partly 
from the inclemency of the season, and partly from the increased demand. In regard to 
the latter, the following return of sales between April, 1861, and April, 1862, was obtained 
from one of the tileries at Coal Island, in the County Tyrone (Shane’s). The answer was 
as follows, for the twelvemonth: — 



1,551,200 

102,060 

188,380 

8,600 

4,060 



1^-inch tiles. 

2- inch tiles. 

3- inch tiles. 

4- inch tiles. 
6-inch tiles. 



Total, 1,854,300 pipe tiles; and yet the supply was not equal to the de- 
mand; and similar statements might be made from almost every tilery in Ireland. 

The erection of labourers’ dwellings of a superior description, though not expensive, 
has been commenced in different localities, especially on the estates of the Marquis of 
Londonderry and Colonel Forde, both in the County Down. In regard to the vexed 
question between deep and shallow draining, it may be desirable to advert to the relative 
merits of the two systems, as tried by Mr. Andrews, agent to the Marquis of Londonderry, 
in the county of Down, where thorough drainage is being executed on a large scale. Mr. 
Andrews, an extensive practical farmer of great experience, being of opinion that shallow 
drains, 3 feet deep and 21 feet apart are the best, while Mr. Irwin advocates drains of 
from 4 feet to 4 feet 6 inches in depth, where sufficient outfall can be obtained, and 
placed at intervals suitable to the nature of the soil, say, from 30 to 50, or even 60 feet 
apart. 

The greater part of the drainage has been effected on the shallow principle, the drains 
being 3 feet deep, and 21 feet apart; but one large field has been drained at 4 feet deep, 
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and 30 feet apart; and in reply to an application to make a trial of the effect of the two 

systems after heavy rain, the following reply, dated Comber, April 29th, 1862, has been 

received : — 

“ I deferred replying to your letter till I should be enabled to make an examination of 
il the ground which would render my report satisfactory. 

“ The heavy rains prevented that examination, and we waited till to-day, when a few 
« dry days have given time for the action of the drains in drying the soil. 

“ The ground was opened midway between the drains, both of 4 feet deep, at 30 feet 
u apart, and at 3 feet deep, 21 feet apart. , 

“ The result was, that in the ground drained at 21 feet apart by 3 feet drains, we found 
that it w r as quite dry to the depth of 34 inches; and in that drained at 30 feet by 4 feet 
“ drains, at the depth of 31 inches it became w r et, showing that the drains had not acted so 
■“ speedily at the wide as at the narrower space. Still, it w r as very satisfactory to find that, 

“ after a brief interval of dry weather, the soil in both cases was sufficiently dried for any 
^practical purpose. We certainly perceived, from the first, that the ground became 
-« sooner dry and firm to the foot, on walking over it, in the large portion drained at the 
•“ narrower distances; but all the drainage is efficient and satisfactory; and we have been 
“ enabled to execute all field labour, including the sowing of the seeds, much earlier than 
“ W as practicable on the undrained lands in the vicinity ; and we have had superior crops, 

“ both white and green, on the whole.” . . . 

It appears from the foregoing, that there was an apparent superiority m the o feet 
draius; but it is reasonable to Suppose, that had the trial been delayed for a fe-w days 
longer, the 4 feet drains would have been found acting to their full depth, that is, 45 
inches deep, midway between the minor drains, thereby reducing the water-table 11 inches 
deeper below the level of the surface than the drains 3 feet deep could do. lhis additional 
depth must be considered of great value in agricultural operations. The temperature of 
the land being raised thereby, and the rain and air permeating the soil, rendering it more 
fit to support vegetable life. 

In the County Kildare, Mr. William Bellingham has drained some land at depths from 
5 to 6 feet, and at intervals varying from 80 to 100 feet apart, cutting into the rock 
(calp) The works have been perfectlv successful, and the improvement much greater 
than on adjoining land drained 4 feet deep and 40 feet apart. The greater superiority 
of one over the other can only be attributed to the raising of temperature by the deeper 
system, as the lands were similar in every respect, and both drainages -were executed with 
equal care under Mr. Bellingham’s own immediate inspection. 

Mr William P. Prendergast, Inspector of Drainage for the district comprising the Counties of 
counties of Fermanagh, Cavan, and Leitrim, with portions of the adjoining counties of “3* 
Tyrone, Sligo, &c., reports that “in these counties there has been more exertion made Leitril ^ kCm 
“durum the year 1861 than in the preceding year in thorough drainage and general Land Mr. William 
« Improvement, both from private resources and by aid of loans obtained through the P. Prender- 
“ Office of Public Works; and the fund at the disposal of the Board has been found as 
“ valuable an auxiliary in a bad season, both to land-owners, tenant-farmers, and labourers, ][> m ; na g e 
“ as when first provided by the Legislature.” 

The principal loans reported on in this district during the last year are for the estates 
of the Marquis of Ely, Lord Belmore, Mr. Edward Archdall, Captain Mervyn ArchdaU, 

M.P., Mr. Paul Dane, Sir Emerson Tennent, in the County of Fermanagh; Colonel \\ hyte, 

Mr. F. Cullen, Mr. Fitzpatrick, Mr. Jones, in the County Leitrim; Mr. G. P. M'Clmtock 
and Lord Belmore, in Tyrone; the Marquis of Headfort, Sir John Young, Mr. Roberts, 
in the County Cavan. ‘ ... .. , 

It is so far a satisfactory evidence of the successful working of the Acts, that the system 
of thorough drainage approved by the Board of Works, and, in fact, in great part first 
introduced by their Inspectors, has been followed very generally by those who work from 
private resources in the neighbourhood of estates improved by loans; and also, that land- 
owners who had loans under the Acts several years ago express their approval, having 
sufficient experience of the successful result of the works executed, as Mr. Prendergast 
further proceeds to state : — . _ * , c 

“ Having continued in uninterrupted personal intercourse with the greater number ot resi- 
■“ dent gentlemen in all these counties since the year 1847, he has had several opportunities 
■“ of observing the improvement of their estates, and of hearing the remarks and suggestions 
« of the most practical and experienced land owners, agents, . and agriculturists ; and as 
“ many have within the last few years obtained further loans in consequence of them farst 
“ expenditure having proved satisfactory, he is in the habit of ascertaining from them 
« whether they wish for any changes in plans and specifications, or estimates, and m what 
“ way they think the Acts can be rendered most useful and convenient to them. 
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land Ira- “ The only material difference made of late years is in lessening the distance between the 
provment. u^ ir)nT p ara U e l drains in strong retentive clays from forty feet (which was frequently 
“ adopted at the time Mr. Parkes was draining the Phcenix Park, and various estates in 
“ England) to about thirty feet, still retaining the depth of four feet as a general rule, but 
“ continuing in all other details the same system, at a cost of about £4 10s. per statute acre, 
“ or £5, including levelling, stubbing, &c. 

“ Land owners and agents also express themselves as quite satisfied with the facilities 
“ afforded them at the office of Public Works, and say that they have no complaint to make 
“ of the forms and rules adopted in the administration of the Acts, or of any undue techni- 
“ calities being put in their way, or causing them trouble. A wish has been expressed in 
“ some quarters that the building of lime-kilns for agricultural purposes should be among 
“the items allowed, and Mr. Wynne, of Hazlewood, and others, now wish that loans for 
“farm offices should be admitted for farms of £50 a-year annual value, and that one 
“ owner should not be limited to £5,000 as a maximum, but with the exception of a few 
“ such additions suggested by gentlemen who devote their time to the careful improvement 
“ of their estates, and a very general desire on the part of the owners of large properties, 
“ that an Act should be passed to facilitate the cutting of general main outlets through two 
“ or more estates, no changes have been sought for, and the progress made in the know- 
“ ledge of drainage and general agricultural improvement by resident proprietors becomes 
“ each year more remarkable ; and although on small farms where no resident landlord or 
“ active agent encourages or induces the ordinary tenants to improve, there may be no 
“great apparent change, yet each year the number of examples of judicious enterprise 
“ becomes greater, and these act as centres of improvement whence knowledge spreads ; and 
“ a very active energetic clergyman lately come to the well-known parish of Cloone, in the 
“ county of Leitrim, pointed out to me several small beginnings of drainage among the 
“neighbouring farmers, since they have observed the results of his work under the 
“ Land Improvement Act. He said that no teaching or description had any effect on them, 
“ but one year’s example of the improvement caused by a drainage before their own eyes, 
“ convinced them and induced a beginning, at least of such work among them, which it is 
“ hoped may be continued. Of course it is the drainage followed up by proper manuring and 
“ cultivation that tells, and not mere drainage of cold clay lands without further exertion, 
“ although, at first, many seemed to effect great results from drainage alone, and have only 
“ of late years understood the subject better.” 

Among the remarkable changes and proofs of advance in agricultural matters of late 
years, Mr. Prendergast alludes to the increased supply of expensive machinery and imple- 
ments among tenant farmers, and the demand for draining tiles. “ Some years ago a 
“ gentleman of property in the north-west, inquired how it was possible that pipe tiles could 
“ serve for drains, because he did not understand how the water was to get into them ; the 
“specifications were attended to, and he was not convinced of the effect until a drain was 
“ laid, and the water seen coming out, which disposed of the objection. But, for some years, 
“very few proprietors would use tiles, while at present the numerous tileries in the north- 
“ west are unable to supply the demand, and in Fermanagh there is a constant complaint 
“ that drainage works are impeded by the want of a sufficient supply at Lord Enniskillen’s 
“tilery at Florence Court, and yet Ins manager states that 805,600 pipe tiles and collars 
“ were sold in the year 1861 ; and it appears, that Mr. Francis La Touche’s tilery, recently 
“ completed on the banks of the Shannon at Leitrim, is unable to supply the demand. 
“ With regard to the increased number of agricultural machines and implements now 
“ used in Ireland, it may be stated as an instance, that on Lord Belmore’s estate, in the 
“ county of Fermanagh, for which loans to the full amount of £5,000 have been obtained, 
“ the following implements have been imported for the use of tenants : — 



1 Steam engine (for threshing out, braising, chaff- 

cutting, &c.) 

2 Threshing machines with fans attached. 

7 Threshing machines. 

49 Common ploughs. 

8 Double-mould board ploughs. 

2 Turnreist (or one way) ploughs. 

20 Field grubbers (3-horse). 

7 Drill grubbers. 

7 Turnip sowers (double and single drill). 



3 Iron harrows (angle). 

7 Churning machines. 

2 Cast-iron field rollers. 

2 Straw cutters. 

1 Oat bruiser. 

2 Double -blast fanners. 

1 Combined reaping and mowing machine. 
1 Hay tosser. 

1 Hay rake (horse). 

1 Hay rake. 



“Within the same time have been built: 

45 New dwelling-houses (slated). 

25 New sets of farm-offices (slated). 



1 5 Sets farm-offices (raised and slated). 

I 6 New labourer’s cottages, built and slated. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




1861-62.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 15 

“And during the same year 250 acres of bog have been reclaimed; 1,000 acres of land 
thorough drained ; new fences and new farm roads completed in connexion with the 
“ drained and improved land.” 

^Mr. Prendergast’s Report concludes by referring to a letter received from Colonel 
Yyhyte, who has worked under loans from the Board since 1848, and has just expended 
his last instalment. . Being a constant resident in the country, his experience is practical, 
and his opinion is, in consequence, worth recording. 



“ Newtown Manor, county Leitrim, 

March 26, 1862. 

“ With reference to your letter requesting information as to work done lately on this 
“ estate, I beg to say, that the whole of the loan of £5,000 has been expended, and the 
“ work is ready for inspection. 

“ I have reason to believe that there is still a considerable portion of the money origi- 
“ nally allotted for the purpose of Land Improvement unappropriated, and I think much 
“ good would accrue to the country, if such land-owners as may be able to show sufficient 
“ security were allowed to exceed the £5,000 to which they are at present restricted. 

“For my own part such benefit has arisen to my estate, both pecuniarily and morally, 
“ from the money I have laid out in drainage and other improvements during the last 
“ ten years, that I would gladly, if permitted, take £2,000 more for the same purposes. 

“ In the event of such a grant taking place, I beg to suggest that it would be consi- 
“ derably to the advantage of those using it, were they permitted to employ a portion of 
“ it in the erection of lime-kilns. 

“Signed, “J. J. WHYTE, Colonel” 



Midland and Eastern District. 

In this district the sum of £17,170 has been issued in the following proportions: — 

Cavan, £500 ; Monaghan, £180 ; Longford, £200 ; Louth, £660 ; Meath, £3,820 ; 
Westmeath, £240; Dublin, £685; Kildare, £985; King’s, £360; Queen’s, £3,010; 
Wicklow, £200 ; Carlow, £1,010 ; Kilkenny, £3,380 ; and Wexford, £1,940. 

Mr. Henry Newton, Inspector of Drainage for the county of Wexford, reports, that, 
“ during the past year he made a final inspection of the drainage and other works of im- 
“ provement executed on the property of Harry Alcock, Esq., and also on that of Viscount 
“ Monck, in the barony of Bantry. The works were in every case well executed, and a 
“ quantity of wasteland converted into good tillage, meadow, and pasture. Mr. Francis 
“ Bruen, in the barony of Bargy, has, under a loan, fenced and partially drained a quan- 
“ tity of land embanked from the sea, with the greatest possible effect — so much so, that a 
“ large part of this hitherto unproductive land has been let to respectable tenants at 40s. 
“ per acre. The Messrs. Purdon have, working under a loan, subsoiled and cleared of roots 
“ a large part of Killoughrim Forest, in the barony of Bantry. This land has produced 
“ much better corn and green crops than could have been anticipated. In the barony of 
“ Forth, Mr. Howlan Graves has obtained a small loan, to subsoil and clear of stones some 
“ waste land, on ground of a similar quality, treated in like mannei*. And in the barony 
“ of Scarawalsh, Mr. W. J. Wallace is erecting a set of farm offices for an improving 
“ Scotch tenant ; and works similar to those executed under the Land Improvement Act 
“ are being carried out by both landlords and tenants from their own resources in many 
“ parts of the country.” 



Western District. 

In this district, comprehending the province of Connaught, with the county of Clare, 
the sum of £6,490 has been issued as follows : — 

Sligo, £440 ; Leitrim, 1,130 ; Mayo, £740 ; Roscommon, £1,790 ; Galway, £2,390 ; 
and Clare, £100. 

Mr. Richard Irwin, Inspector of Drainage for the North-western Districts, reports, that, 
« durino- the whole of the year 1861, the weather was, with the exception of a few short 
“ and distant intervals, exceedingly unfavourable for every description of rural work — so 



■Lafid Im~ 
provement. 



County of 
Wexford. 
Mr. Henry 
Newton, 
Inspector of 
Drainage. 



North- 
western Dis- 
tricts. 
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land Imr “ much so, that it was not without much difficulty and many disappointments, that the 
provemmt. u or( ]i nar y farm works of spring and harvest were carried out in this district ; ana even 
~o—i a “ where the greatest attention was bestowed, much ot the work was imperfectly and 
Sbl!!- “ unsuccessfully performed, although the farmers, with few exceptions, exerted themselves 
apectorof “ in the most laudable manner, and, during the few weeks of comparatively line weather 

Drainage. « secured the services of every available labourer at much more than double any previous 
“ rate of wages. From the causes above stated, works in progress under the Land Im- 
“ provement Acts were almost exclusively executed during wet, broken weather ; and, as 
“ often occurs in such cases, differences of opinion between the employers and. the 
“ employed are believed to have had the effect of suspending, (or at least of retarding,) 
“improvements; and hence, several proprietors, who intended to commence works, were 
“ deterred by unsatisfactory reports of the labour market, as well as by the continued wet 
“ weather, and thought it better to postpone them. Yet, under such discouraging cir- 
“ cumstances, important and valuable works of land improvement have been carried out 
“ in each of the four counties which belong either wholly, or in part, to this district. Thus 
“ in Roscommon, a large extent of improvements, (chiefly thorough drainage,) has been 
“ completed on the estates of Mr. W. Longfield, the Honorable and Y ery Reverend the 
“ Dean of Lismore, Colonel French, M.P., Mr. Patrick II. O’Connor, Mr. W. J. M'Loughlin, 

“ Mr. James Young, and Mr. J. L. Hackett; in Mayo, on the properties of Mr. S. Bournes, 

“ Mr. William F. Smith, and Mr. Frederick T. Lewen ; in Sligo, on the estates of Mr. R. 

“ J. Verschoyle, Mr. A. L. l J opham, Captain J. Wingfield King, and Major Richard 
“ Phibbs ; and in the North and North-west Division of Galway, on the properties of Mr. 

“ William Burke, Mr. Charles P. Archer, and Mr. D. O’C. French. The works, so far as 
“ investigated at progress inspections, have been generally well executed, but at increased 
“ expense, as compared with the average of previous years, the difference being, in ordi- 
“ nary cases, from ten to twenty per cent. 

“ The increasing appreciation by the small farmers of the district of the value of land 
“ improvement, (already noticed in former reports,) has been still further increased by the 
“ marked beneficial results of effective drainage during the two last unprecedentedly wet 
“ years. In the course of a recent tour through the greater part of the district, I was 
“ everywhere assured that many hundreds of families had been ‘ preserved from hunger’ by 
“ the improvement of their farms, particularly by thorough drainage, which had saved their 
“ corn crops from destruction ; and by bog reclamation, which had enabled them to raise 
“ almost the only sound potato crops of the district on tracts which had previously been 
“ totally uncultivated and unproductive. In fact, there appeared to be no difference of 
“ opinion on the subject, as all who spoke to me in reference to it expressed not only 
“ willingness, but anxiety, to undertake the repayment of the expense, if their landlords 
“ would carry out the works under the provisions of the Land Improvement Acts. 

“ The various farm buildings referred to in former reports are now either completed or 
“very nearly so; and one new farm-steading of the very best description (having an 
“ excellent new farm-house attached), on the property of Mr. St. George Caulfield (barony 
“ of Ballymoo and county of Roscommon), has been commenced and completed within the 
“year. This farm-steading, and the well-planned and carefully-built farm offices of Mr. 
“ Henry Faussett, (barony of Tyrawley, and county of Mayo,) form a valuable addition to 
“ the agricultural buildings abeady completed in the district under the provisions of the 
“ Acts.” 



County of 
Galway. 

Mr. Sami. [J. 
Roberts, In- 
spector of 
Drainage. 



Mr.. Samuel U. Roberts, Inspector of Drainage for Galway, reports, that “ the works 
“ carried out in this district under the Land Improvement Act during the past year have 
“ been confined to the completion of farm offices and some drainage works previously 
“ commenced. 



a IP* Blakeney, of Abbert, has by a second loan built a large addition to his farm 
* offices near Abbert, and the steading is now very commodious and perfect. Mr. 
“Blakeney is now commencing very extensive works of arterial, main, and thorough 
d™ge, both at Abbert and Castleblakeney, both of which promise to he remunerative. 

Mr Blake, of Glenlo, has completed the works of fencing and clearing on his property 
near Galway. 1 1 3 

u “ extraordinary wetness of last autumn and winter retarded the completion of 
« tilat were \ n P r ogress, and prevented others for which loans had been 

obtained being proceeded with. There is, however, every prospect of extensive work 
u J ein S earned out m the approaching season under, the provisions of the Acts, not onlv 
lor the improvement of land, but with the view of affording employment durinff a 
season which it is . anticipated will he attended with much distress to the labouring 
classes in portions of the Western District.” s 
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Southern District. 

In this district the sum of £13,610 has been issued, as follows: — 
Limerick, £4,020; Tipperary, £3,560; Cork, £2,570; and Kerry, £3,460. 



Land Im- 
provtmeni. 



Mr. John Cox, Inspector of Drainage for the county of Limerick and adjoining districts, Coun^of 
reports, that, “ during the last few years the landed proprietors have shown much apathy j olin ‘ 

“ in regard to extending works of land improvement on their estates — the excuse being j n . 

“the scarcity of labourers, and the high price demanded for task-work; but the necessity specter of 
“of affording employment during the last winter and present spring, in consequence of Drainage. 
“ the late unfavourable season, has given a considerable impetus to the recommencement 
“ of works of a reproductive character, as compared with the last three or four years. 

“ Durino- the last year he has prepared preliminary plans, &c., the estimates for loans 
“ amounting to nearly £13,000. Those works would include three applications for farm 
“ buildings,' and two for labourers' dwellings, the latter in cases of the Earl of Devon and 
“ Archdeacon Goold. 

“Within the same period he has reported on several works of like character m progress; 

“ and he is happy in being able to state, that in no instance has he heard any thing like an 
“ expression of regret from the several parties for having undertaken such works ; on 
“ the contrary, a strong sense of the benefits derived has been expressed by all, whether 
“ landlord, tenant, or operative. 



Mr. J. Jocelyn Poe, Inspector of Drainage for the County of Tipperary and adjoining County of 
districts, reports, that, “ more attention to land improvement works have been paid than 
“ during the last years, and that some applications have been recently made for .loans both lyn ‘ In _ 
“ for drainage and for farm buildings, that several of the works which were in progress spector of 
“ have beensatisfactorily completed, fully realizing to the proprietors the advantages they Drainage. 

“ had anticipated. 

“ The extreme wetness of the two last years has fairly tested the system of deep thorough 
“ drainage, and proved its superior advantages. The tenant farmers who were formerly 
“ averse°to it are now adopting it, and drains less than four feet deep have now become 
“ the exception ; and he finds that almost every farmer drains effectually a portion of his 
“ farm every year, and, in addition, frequently subsoils the tillage land. 

“ The drainage works most extensively carried on at present are on the estate of Mr. 

“ Carden, adjoining Barnane. He has used tiles almost exclusively, obtained from different 
“ tileries in the country, the best being supplied from Lord Derby’s estate, near Tipperary. 

“ Two hundred and fifty persons have been employed daily at Mr. Carden’s works, greatly 
“ benefiting the labourers, some of whom gladly come a distance of four miles to their 



“ work. 

“ The farm steadings erected by Mr. Trant, near Dovea, have progressed rapidly, and, 
“ though extensive, will be convenient in every respect, affording a useful model for other 
“ proprietors. 

“ In the barony of Owney and Arra, Mr. William Power, -who recently purchased part 
“ of the Henry estate, has drained very perfectly upwards of 100 acres. Mr. Hanamm, 
“ and Mr. William Poe, who had also purchased some lots of the same estate, are proceeding 
“ to apply for loans for drainage ; and he has heard that other applications will also be 
“ made, as the proprietors are anxious to afford remunerative employment to the labouring 
“ population of the district, many of whom are at present much distressed.” 



Mr. Arthur U. Roberts, Inspector of Drainage for the County of Waterford, reports, County of 
that, no new loans have been granted in my district for the last twelve months, but an Waterfor.1. 

“ application is about to be made by a proprietor of considerable property near Waterford 
“ for a loan of £2,000, to be expended in drainage and buildings. Inspector of 

“ I believe the old loans have all been closed ; and in a great many places the tenants Drainage. 

“ are now paying a per centage for the money which has been expended on their farms. 

“ It will be satisfactory to hear that, as far as I can learn, these payments are made most 
“ cheerfully, and in many cases tenants have applied to their, landlords for sums to be 
“ expended in such works as the Board consider profitable, saying they would gladly pay 
“ the per centage. 

He also states, with pleasure, “ that, in the county of Waterford the tenants themselves 
« evince a greater disposition to expend their own money in drainage and fencing than 
u formerly ; and, “ that this has in a <peat measure been brought about from their observing 
“ the improvements commenced and completed under the Land Improvement Act. ’ 
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The foregoing extracts, from the Annual Reports received from the Inspectors of 
Drainage under the Land Improvement Acts, show the general character and extent of 
some of the principal works executed, or which are in progress, in the different districts 
from north to south; and there can be no doubt that the success which has attended 
every department of the work has led not on] 3' to an increased demand for loans, but 
has been the cause of even more numerous and extensive works being undertaken and 
executed from their own funds by landed proprietors as well as by their tenant formers, 
who in every case have followed the system laid down in our printed instructions, 
which include thorough drainage, the erection of farm buildings, accompanied by plans 
and detailed estimates, as well as plans, specifications, and estimates for the erection of 
labourers’ dwellings. 



ARTERIAL DRAINAGE, 



With Improvements of Navigation and Water-power, under the Acts 5 & 6 Viet., cap. 89 ; 

8 & 9 Viet., cap. 69 ; 9 Viet., cap. 4 ; 10 & 11 Viet., cap. 79 ; 16 & 17 Viet,, cap. 130 ; 

18 & 19 Viet., cap. 110 ; 19 & 20 Viet., cap. 62 ; 20 & 21 Viet., cap. 23 ; and 21 & 22 

Viet., cap. 41. 

Our duties in connexion with the works of Arterial Drainage have been confined, 
during the past year, to determining, on the application of proprietors, the amount of 
increased rent to be paid b)' tenants holding under leases in respect of the benefit derived 
by them from improvements in their holdings, resulting from the Drainage operations, 
and to giving information, assistance, and advice to the Trustees of Districts, on such 
points connected with their trusts as they might request, and which we have felt it 
within our province to give — all executive operations having, as stated in the previous 
year’s Report, been brought to a close. 

The Clonakilty Slob-lands still remain under our charge, and the Shanagolden District 
also has not } r et been finally disposed of. 

Four Supplemental Awards have been made during the year by direction of your 
Lordships, on the recommendation of the Commissioners of Special Inquiry, the amounts 
remitted being as follow : — 



Districts. 



Date of Supplemental Award. 



Lough Dallu, .... 10th October, 1801, . 
Mullafarry, .... „ „ 

Moyne and Crosspatrick, ,, „ 

Carriggower, .... 22nd „ 



Amount remitted. 

£ s. d. 

. 371 9 11 
. 243 9 5 
. 219 12 3 
. 789 19 9 



£1,624 11 



4 



The whole expenditure charged against the different undertakings commenced under 
the Arterial Drainage Acts, including £70,201 for works chargeable to counties, amounted 
at. the end of March, 1862, to £2,382,026; and the repayments in respect thereof 
amounted to £537,797. ’ 

The usual returns are appended to this Report. 



HARBOURS. 

Kingstown Harbour. 

The Shed or Roof on the new Steam Packet Pier referred to in last year’s Report was 
duly and satisfactorily completed ; the operations of landing and embarking passengers 
and Her Majesty’s Mails, continue to be carried on with despatch and regularity. The 
works have been chiefly for repairs and. maintenance, which, from the extent of the break- 
waters, wharfs, and approaches, are unavoidably heavy. We are also levelling off 
regulating, and fencing the top surface of the Piers. 
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The following is a return of the Vessels that have used the Harbour during the last 
year — Mail and Passenger Steamers and Yacht Club Vessels excepted : — 



Earlourt. 



To and from the port of Dublin, waiting wind or tide, sailing vessels, 
To and from the port of Dublin, waiting wind or tide, steamers, 

From English, Irish, Scotch, and Foreign ports, to Irish ports, 

From English, Scotch, and Foreign ports to English and Scotch ports, 
From Irish ports to English, Scotch, and Foreign ports, 

From English and Scotch ports to Foreign ports, 

For orders, ..■••••* 
To Kingstown, ...•••• 
Men-of-war and Cruisers, . • • . 



Number Tonnage. 
460 106,650 

16 5,520 

217 17,247 

186 19,322 

136 9,251 

38 7,658 

17 3,339 

358 37,287 

14 — 



Total, 



1,442 206,274 



In the previous year the numbers were 



. 1,624 196,851 



Howth Harbour. 

Tl,e work here has been confined to adding some heavy rough material to and repairing 
the sea slope of the breakwater, which requires to be closely attended to. No serious 
damage was suffered during the past winter. 



Dunmore East. 

Durino- the past summer we gave the sea slopes of the breakwater and the top surface 
of the arched cellars and wharfs a thorough repair, and they are now in excellent order. 
No damage was sustained during the past winter, though some very fearful storms 
occurred. 



Donaghadee. 

The removal of a sheet of rock in situ in front of the North Pier Head has been a very 
difficult and, for its extent, expensive operation; but it progresses satisfactorily, and we 
have no doubt of bringing the works of improvement to a close m the summer of 1862. 
See Resident Engineer's Report— Appendix D. 



INLAND NAVIGATIONS. 



Inland 

Navigations. 



Shannon and Maigue. 

These navigations, as well as the various works on the Lower Shannon are in excellent 
order, and notwithstanding the unprecedented floods that have prevailed, we do not 
anticipate a necessity for any serious outlay beyond that for ordinary repairs and mam. 
tenance, except for the Basin at Foynes, which still continues to be affected seriously 
by silting. — See Inspector's Reports — Appendix D. 



Tyrone navigation — Coal Island Caned. 

The expenditure here has been confined to mere ordinary works of maintenance, and 
nothing beyond this is likely to he required for the ensuing year, the entire navigation 
being m a very satisfactory state.— See Inspector's Report— Appendix D. 



Boyne Navigation. 

The works of this navigation are fully maintained and in excellent condition. See 
Superintendent's Report— Appendix D. c 2 
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Post Roads. POST BROADS. 

Act 6 and 7 Wm. IV., cap. 116. 

On the application of the Postmaster-General under the 61st section of the above Act, 
repairs have been executed, during the past year, on post roads, situated in the following 
counties : — 

Clare. Kerry. Tipperary. 

Cork. Leitrim. Wicklow. 

Donegal. Sligo. 

These repairs have been executed under the superintendence of the respective County 
Surveyors, at a cost of £1,257 11s. 5d., repayable by Grand Jury Presentment at subse- 
quent Assizes. 

We have the honour to be, 

Your Lordships’ obedient servants, 

(Signed) RICHARD GRIFFITH. 

JOHN RADCLIFF. 

J. G. M‘KERLIE. 



Edward Hornsby, Secretary. 

Office of Public Works , Dublin, 
1 7th June, 1862. 
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(A.) — Abstract of the Accounts of the Commissioners of Public Works in Ireland, showing the Total of 



A 2 
AS 



Heads ob Account. 



Loans, Advances, and Repayments, viz. 
Loans, 57 Geo. 3, c. 34, 

„ 1 & 2 Wm. IV., c. 33, 

„ 6 & 7 Vic., c. 44, . 

Arterial Drainage, &c., 

Labouchere Drainage, 

Land Improvement, 



River Drainage Works, 5 & 6 Vic., c. 89, &c.. 
Land Improvement Preliminaries, 1 0 Vic., c. 3 



Parliamentary Votes and Grants, viz. : — 

1. Salaries and Incidents of Office, . . . . . 

2. Public Buildings, including National Education Buildings, Phoenix 

Park Maintenance, &e., 

3. Harbours of Howth, Dunmore, and Donaghadee, 

4. Kingstown Harbour, 

5. Convict Prisons, 

6. Female Convict Prison, . 

7. Convict Prison, Lusk, 

8. Central Criminal Lunatic Asylum, Dundrum, 

9. Four Courts Extension, 

10. Pbcenix Park Grazing Account, 



Miscellaneous Services, viz. : — 

1. Maintenance of Post Roads, 

•2. Receivers’ Accounts for Loans, . 

3. Inland Navigations: — Shannon, 

„ Boyne, 

„ Throne, . 

„ Maigue, . 

4. District Lunatic Asylums, 

5. Metropolitan Police Buildings, . 

6. Wellington Testimonial, Phumix Park, 

7. Maintenance of Navigation Works, Repa; 

8. Railway Arbitration Accounts, . 

9. Bridge over the Lagan at Onueau, 

10. Maynooth College, 

11. Sundry Accounts, 



Classified Abstract of Loans for Public Works, 1 & 2 Win. IV., c. 33 ; and 
' & 7 Vic., c. 44, 



Statement of open Loan Accounts, 1 & 2 Wm. IV., c. 33 ; and 6 & 7 Vic., 
c. 44, ......... 



Ditto, 



57 Geo. IH., c. 34, 



Balances on 
31st March, 
1861. 


ReceiTed. 


£ s. d. 


£ s. d. 


618 6 7 


277,168 1 4 


- 


160 5 5 


85 4 8 


1,020 6 6 


3,803 13 9 


125,597 5 3 


6,238 8 7 


37,971 3 4 


10,745 13 7 


441,917 1 10 







Office of Public Works, Dublin, 
20 th May, 1862. 
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Sums intrusted to their Management for Collection or Disbursement for One Year, ended on 31st March, 1862. 



Bilan cos 
Orerdrawn on 
31st Uarch, 
1862. 


T "“- 


Orerdnwm 
Balances from 
Accounts of 
1861. 


Pali 


Balances on 
31st Uardi. 
1862. 




£ 3. d. 


£ s, d. 


£ s. d. 


c i. 


£ 8. d. 


£ 8. d. 




277,786 7 11 


_ 


276,767 14 11 

' 


1,018 13 0 


277*786 7 11 


4,335 19 7 


4,496 5 0 


3,442 14 9 


1,053 10 3 


- 


4*496 5 0 


— 


1,105 11 2 


— 


943 0 3 


162 10 11 


1,105 11 2 


- 


129,400 19 0 


- 


124,477 16 8 


4,923 2 4 


129,400 19 0 


- 


44,209 11 11 




37,637 15 10 


6,571 16 I 


44*209 11 11 


4,335 19 7 


456,998 15 0 


3,442 14 9 


440,879 17 11 


12,676 2 4 


456,998 15 0 















Johh Tbtmwkr, Accountant, 
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APPENDIX TO THIRTIETH REPORT OF THE [1861-62, 

(A 1.) — An Account, showing the Receipts and Expenditure of tie 



PUBLIC LOANS. 



To balance, 31st March, 1861, 



Loans Advances. 

Public Works, 6 <k 7 Vic., c. 44 : — 

Amount received from Commissioners of National Debt, 



Land Improvement, 10 Vic., c. 32 : — 

Amount advanced from Consolidated Fund, 



Total advanced for Loans, 



Loans Repayments. 

1. Public Works Loans : — 

Amounts received under the following Acts : 
Loans, 57 Geo. III., c. 34, 

Loans 1 & 2 Wm. IV., c. 33, 

Loans 6 & 7 Vic., c. 44, . 



2. Arterial Drainage and Navigation in connexion : — 

Amount received from Proprietors, 

Amount received from Counties on account of Navigation, 
Overpayments, ..... 



3. Laboucbere Drainage : — 

Amount received from Proprietors, 
Overpayments, 



4. Land Improvement : — 

Amount received from Proprietors, 



Total Repayments, . 



£ s. d. 


£ «. d. 


£ s. d. 


" 


" 


618 6 7 


- 


10,500 0 0 


- 


- 


42,000 0 0 


- 






52,500 0 0 


2,395 S 0 






8.S05 5 8 







8,699 14 6 


— 


— 




19,900 8 2 


- 


66,993 3 11 






17,943 14 1 


— 





34 14 0 


— 


— 




S4,971 12 0 


- 


13,872 0 8 






69 2 2 


— 


— 




13,941 2 10 


- 


- 


105,8-54 18 4 


- 


- 


- 


224,668 1 4 






277,786 7 11 



Office of Public Works, Dublin, 20 th May, 1862. 
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ADVANCES AND REPAYMENTS. 





£ s. A. 


£ *. d. 


£ «. d. 


Loans Advances. 








Public Works, 6 & 7 Vic, c. 44 : — 








Amount advanced on account of Loans, 


— 


10,500 0 0 


— 


Land Improvement, 10 Vic., c. 32 : — 








Amount advanced to Proprietors on account of Loans, . 


~ 


43,S86 0 0 




Total paid to Borrowers, .... 


— 


— 


54,386 0 0 


Loans Repayments. 








1. Public Works Loans : — 








Amounts transferred to H. M. Exchequer, viz. : 








Loans, 57 Geo. III., c. 34, 


2,395 8 0 





— 


Loans, 1 & 2 Wm. IV., c. 33, 


S,S05 5 8 


— 





Loans, 6 & 7 Vic., c. 44, .... 


7,774 10 5 


— 


— 






IS, 975 4 1 





2. Arterial Drainage and Navigation in connexion : — 








Amount transferred to H. M. Exchequer, 


83,345 0 7 


— 


— 


Refunded to Proprietors under Supplemental Awards, 


114 12 6 


— 


— 


Overpayments refunded, ..... 


34 14 0 


— 


“ 






83,494 7 1 


- 


3. Laboucliere Drainage : — 








Amount transferred to H. M. Exchequer. 


13,872 0 8 


— 


_ 


Overpayments refunded, ..... 


69 2 2 


— 


— 






13,941 2 10 


- 


4. Land Improvement : — 








Amount transferred to H. M. Exchequer. 


105, S2S 16 0 


— 


— 


Overpayments refunded, ..... 


42 4 11 


105,971 0 11 










Balance to next Account, .... 


- 


- 


1,018 13 0 








277,786 7 11 



John Trimmer, Accountant. 



D 
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APPENDIX TO THIRTIETH REPORT OF THE [1861-62. 

An Account showing the Receipts and Expenditure of the Commissioners 



(A 2.)— RIVER 



No. of 
Final 
Notice 


NAME OF DISTRICT. 


Other Receipts. 


TOTAL. 






£ s. d. 


£ s. d. 




RECEIPTS. 








Works Acoodnt. 






184 


Ballinamore and Ballyconnell, ..... 


30 18 8 




88 


Brusna, ........ 


— 




47 


Clonakilty, ........ 


— 




65 


Fergus, ........ 


— 






Incidental Account, ....... 


0 6 2 




43 


Loughs Oughter, &c., ...... 


— 




183 


Loughs Corrib, <kc., ....... 


75 6 6 




68 


Lough Neagh, ....... 


53 14 1 




174 


Lough Mask, &c., ....... 








Total Receipts, ' . 




160 5 5 




Balance to next Account, ..... 


— 


4,335 19 7 








4,496 5 0 



Office of Public Works, Dublin, 20 th May, 1862. 



(A 3.)— LAND IMPROVEMENT 



RECEIPTS. 


£ s. d. 


£ s. d. 




Balance from last Account, ....... 




85 4 8 




Amount received from Treasury by vray of Loan, 


400 0 0 






„ received from Proprietors in repayment of preliminary expenses, . ; 


620 6 6 


— 








1,020 6 6 








£1,105 11 2 





Office of Public Works, Dublin, 20 th May, 1862. 
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DRAINAGE. 



No. of 
Final 
Notice. 


NAME OF DISTRICT. 


Expenditure 

Works. 


TOTAL. 






£ !. d. 


£ s. d. 




EXPENDITURE. 








Balance from 31st March, 1861, ..... 


— 


3,442 14 9 




Works Account. 






184 


Ballinamore and Ballyconnell, ..... 


280 18 8 




88 


Brusna, ........ 


327 4 10 




47 


Clonakilty, ........ 


16 9 9 




65 


Fergus, ........ 


91 13 2 






Incidental Account, ....... 


15 3 0 




43 


Loughs Oughter, Ac., ....... 


22 16 5 




183 


Loughs Corrib, Ac., . . ..... 


— 




68 


Lough Neagh, ....... 


277 8 0 




174 


Lough Mask, Ac., ....... 


21 16 5 






Total Expenditure, 




1,053 10 3 








4,496 5 0 



John T simmer, Accountant. 



PRELIMINARIES. 



EXPENDITURE. 


£ s. d. 


£ s. A 


Amount paid to Exchequer in Repayment of Advances, 

„ paid for preliminary investigations. Advertising, Scrivenery, &c., 


335 19 1 
607 1 2 




Balance carried to next Account, . ..... 


- 


162 10 11 






£1,105 11 2 



John Trimmer, Accountant, 



D 2 
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An Account stowing the Receipts and Expenditure of the Commissioners 



(A 4.)— PARLIAMENTARY 



RECEIPT. 

Balance brought from last Account, 

1. Salaries and Incidents of Office: — 

Issued from H.M. Exchequer ou account of Vote, 
Law Costs recovered, .... 

Registration Fees, .... 

Sundry Receipts and relodgments, 



2. Public Buildings : — 

Issued from H.M. Exchequer on account of Vote, 
Sundry Receipts, Sale of Old Stores, Rents, tic., . 
Contributions in aid of National Schools, <fec., 



Carried forward, . 



d.\ £ s. d. 

3,803 13 9 



25,161 0 0 
234 16 0 
9 9 0 
31 6 3 



6,684 0 0 
119 8 9 
290 0 6 



87,093 9 3 | 29,240 5 0 
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Public Works, in the Tear ended 31st March, 1862 — continued. 



VOTES AND GRANTS. 



EXPENDITURE. 

1. Salaries and Incidents of Office 

Salaries of the Board and Establishment-, 
Law Expenses, . 

Travelling Expenses, 

Progress Inspections. 

Incidents, Ac., 

Salaries and Incidents of Fisheries : 
Salaries of Inspecting Commissioners, 
Travelling Expenses, 

Incidents, 



£ s. d. 



21,252 2 2 
212 2 10 
1,137 10 10 
508 2 5 
417 2 8 



900 0 0 
241 2 10 
124 11 10 



£ s. d. I £ t. 



23,527 0 11 



1,265 14 



24,792 15 



d. 



2. Public Buildings : — 

Repairs to Buildings, Furniture, Arc. : 

Agricultural Statistics Office, 

Census Office, . 

Charitable Bequests Office, 

Coast Guard Stations, .... 

Commissariat Office, . 

Constabulary Depot Barracks, Phoenix Park, 
Constabulary Buildings, Ireland, 

Contingencies, Salaries of Overseers, Ac., 

Custom House, Dublin, including Board of Works, Poo 
Law, Inland Revenue Offices, Ac., 

Custom Houses, Ireland, .... 
District Probate Registry Offices, 

Dock Stores and Drawbridges on the North Wall, Dublin 
Dublin Castle, ..... 
Excise Stores, Dublin, .... 

Four Courts, ..... 

Four Courts’ Marshalsea, 

Income Tax Office, .... 
Inland Ptevenue Departments, Ireland, . 

Insolvent Debtors’ Court, 

Inspector-General of Militia, Office, 

Irishtown Church, .... 

Late Inland Navigation Office, . 

Post Office, Cork, .... 

,, Dublin, .... 
Queen’s College, Belfast, 

„ Cork, .... 

„ Galway, 

Queen’s Inns Offices, Ac., 

Royal Dublin Society, .... 

Royal Hibernian Military School, 

Royal Hospital, ..... 
Royal Irish Academy, .... 
Stationery Office, .... 

Store and Yard, City Quay, 

Viceregal and other Lodges, Phoenix Park, 



114 6 5 
833 0 5 
105 14 6 

1,440 0 11 
95 4 3 
718 2 4 
125 6 0 
434 6 10 

2,161 18 5 
3,1S2 11 2 | 
236 3 5 
33 2 6 
6,375 15 1 
343 12 0 
3,403 12 6 
457 15 11 
33 7 4 
95 1 7 
29 7 5 
10 IS 3 
252 15 1 

115 11 6 
15 15 11 

2,786 12 11 
263 3 9 
407 7 9 
526 6 2 
230 19 2 
1,477 19 6 
5,504 14 11 
3,438 13 7 
302 18 9 
39 3 0 
7 7 8 
6,145 16 4 



41,744 13 3 



Phoenix Park (Maintenance) : 

Labour and Materials, Alterations and Repairs' to Gate 
Lodges, Cultivation of Deer Farm, Ac., Ac., . 

Salaries of Bailiff, Deerkeeper, Gatekeepers, Consta- 
bles, Ac., . . • • • 

Allowance in lieu of free Grazing, 

Contingencies, including Gaslight, and attendance of 
Police, ...... 



3,279 6 9 

941 3 3 
100 0 0 

447 12 '4 



4,768 



4 



District Probate Registry Offices (New Buildings) : 
Armagh, . 

Londonderry, . 

Waterford, . 

Carried forward. 



17 10 2 
640 9 10 
343 2 1 


1,001 2 1 










47,513 17 8 


24,792 15 7 
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An Account showing the Receipt and Expenditure of the Commissioners 



RECEIPT — continued. 

Brought forward, 

2. Pdblio Buildings — continued. 



3. Harbours: — 

Howth Harbour : 

Issued from H. M, Exchequer, Amount of Vote, . 
Rents, ...... 



Dunmore Harbour : 
Rents, . , 

Dues, 



Donaghadee Harbour : 
Rents, &c., 



Carried forward, 



(A 4.) — PARLIAMENTARY 
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1861 - 62 .] 



of Public Works, in the Tear ended 31st March, 1S62 — continu'd. 



VOTES AND GRANTS — continued. 



EXPENDITURE — continued. 


£ s. d. 


£ s. d. 


£ a. d. 


_ Brought forward, 

2. Public Buildings — continued. 

Coast Guard Stations (New Buildings) 

Achill, •'••••* 

Baldoyle, . . ■ 

Glontarf, ..•••• 
Dunmore, East, . 

East Ferry, • 

Morris Castle, . 

Sutton, .••••■ 


2 18 0 
1,781 ID 11 
200 0 0 
523 16 11 
1,115 12 2 
688 11 10 
202 8 5 


47,513 17 S 

4,515 7 3 

3,309 16 11 
2,029 11 3 
200 0 0 
1,747 11 0 


24,792 15 7 


Coals and Firewood supplied to sundry Public Departments, 
Donaghadee Harbour (Improvements), . 

Additions to the Constabulary Depot Barracks, . 

The Queen’s visit, 1861, — incidental expenses, . 


i i ii 




National Education Buildings, &c. 

Repairs and Works at Metropolitan Establishments and 
Training Departments, . • • 

Repairs to Model Agricultural Schools, including Albert 
Training Institution, Glasnevin, 

Repairs to District Model Schools, 

Repairs to Ordinary National Schools, 

Alterations and additions to District Model Schools, 
Repairs to Minor Model Schools, 


3,205 16 2 

2,037 8 3 
947 2 7 
1,416 11 2 
3,3S5 16 10 
130 10 0 


59,316 4 1 




District Model Schools (New Buildings) : — 

Ettniscorthv, . . • 1,"39 12 10 

Londonderry, . . • M66 f 

Newtownards, . • 1,4 iS1 0 

Sligo, .... 2,423 17 3 


7,112 19 5 






Minor Model Schools (New Buildings) 

Carrickfergus, . • ■ £78 16 0 

Lurgan, .... 1,684 9 6 
Monaghan, . • • 2,0-4 ® 

Newtownstewart, . . • 345 lo 4 

Parsonstown, • • • 16 11 J 


4,600 1 3 
2,566 1 1 






Ordinary National Schools (Building, Enclosing, &c.), . 


25,402 6 9 




Richmond District Lunatic Asylum (Dublin) 

Works recommended by the Special Commissioners of 
Inquiry, ..•••■ 




300 0 0 




New Bridges over entrance to Customs Docks, . 


— 


100 0 0 


85,118 10 10 


3. Harbours : — 

Howth Harbour: 

Labour and Materials, 

Salary of Harbour Master, .... 

Incidents, * 


397 9 8 
14 4 0 
3 19 2 


415 12 10 


Dunmore Harbour : 

Labour and Materials, • 

Incidents, ..•••• 


106 12 1 
9 13 5 


116 5 6 




Donaghadee Harbour : 

Labour and Materials, • 

Salary of Harbour Master, • 


3 4 9 
i 20 0 0 


23 4 9 










555 3 1 










Carried forward, . . 






110,466 9 6 
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APPENDIX TO THIRTIETH REPORT OF THE [1861-62. 

An Account showing the Receipt and Expenditure of the Commissioners 



(A 4.)— PARLIAMENTARY 



RECEIPT — continued. 


£ s. d. 


£ s. d. 


£ s. d. 


Brought forward, 


— 


— 


116,769 19 11 










Issued from H. M. Exchequer on account of Vote, 


— 








— 








— 


152 12 5 






— 


280 17 3 












5. Convict Prisons : — 








Issued from H. M. Exchequer on account of Vote, 






2,500 0 0 


6. Female Conviot Prison (Building) : — 






Nil. 


7. Convict Prison, Lusk: — 








Amount recovered, ..... 








8. Central Criminal Lunatic Asylum 








Issued from H. M. Exchequer on account of Vote, 






500 0 0 


9. Four Courts (Dublin) Extension : — 








Issued from H. M. Exchequer on account of Vote, 


— 


1,500 0 0 




Sale of old Building Materials, Sic., 


— 


417 5 0 










1,917 5 0 


10. Phienix Park — Grazing Account : — 








Pients, <5rc., ...... 


— 


1,020 5 4 










1,020 5 4 








129,400 19 0 



OJict of Public Worh, Dublin, 20 tk May, 1862. 
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1861-62.] COMMISSIONERS OF PUBLIC WORKS, IRELAND, 

of Public Works, in the Year ended 31st March, 1S62 — continued. 



Oo 



VOTES AND GRANTS — continued. 



EXPENDITURE — contin md. 

Brought forward, 

Kingstown Harbour : — 

Purchase of Lands, Compensation to sundry perse 
surrendering holdings, Law Expenses, &c., 
Ballast supplied, Contract, 

Maintenance, Repairs, Ac., Ac., 

Salaries of Harbour Master, Superintendent, Ac., . 
Boatmen, Watchmen, Ac., 

Incidents au<l Contingencies, including Gaslight, . 
Rents and Taxes, .... 



5. Convict Prisons : — 
Mountjoy (Male), . 
Mountjoy (Female), 
Smithfield, 



(3. Female Convict Prison (Building) : — 
Works under Contract, 



7. Convict Prison, Lusk 
Reuts, 



S. Central Criminal Lunatic Asylum: — 
Repairs of Building, Ac., . 



9. Four Courts (Dublin ) Extension : — 
Purchase of Plot of Ground, Ac., 
Incidents, Law Expenses, Ac., 
Enclosing Site, Labour, Ac., 



10. Pucenix Park — Grazing Account : — 
Tithe Rent Charges, 

Allowance in lieu of free Grazing, 
Transferred to H. M. Exchequer. 



Balance, 



1 


£ s. d. 


£ s. d. | 


£ s. d. 




- 


~ ! 


110,4G6 9 6 


on ; 


410 11 0 j 
3,439 11 3 1 


1,291 S 3 | 




:j 


459 17 1 ! 
009 2 7 : 
248 19 2 i 






■| 


58 14 3 ! 


5,220 15 4 














r«u , 






— 


883 15 0 






— 


143 19 0 


I 7*1 « o 












- 


- 


1,720 0 0 






- 


4 14 6 




- 


- 


| 336 S 9 






1,843 0 0 


| 







421 11 9 






_ 


347 11 7 


: 2,612 3 4 












S9 2 10 






— 


SO 0 0 






— 


869 S 0 


1,038 10 10 










— 


- 


4,923 2 4 








129,400 19 0 



John Trimmer, Accourtrvt. 



E 
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APPENDIX TO THIRTIETH REPORT OF THE [1861-62. 

An Account showing the Receipt and Expenditure of the Commissioners 



(A 5.)— MISCELLANEOUS 



RECEIPT. 



To balance brought from last Account, 



1. Maintenance of Post Roads, <bc. : — 

Issue from H. M. Exchequer for Post Roads, per Act 6 <fc 
Wm. IV., cap. 116,. 

Amount received from the following Counties, viz. : — 
County Clare, ..... 

„ Cork, ..... 

„ Donegal, .... 

„ Down, ..... 

„ Dublin, .... 

„ Fermanagh, .... 

„ Leitrim, .... 

„ Tipperary, .... 

„ Waterford, .... 

„ Sligo, ..... 



Total Receipts, “ Post Roads,” 



2. Receiver’s Accounts foe Loans : — 
Galway Harbour : 

Tolls, 

Rents, 

Stamp Duty, 



Limerick Harbour : 
Tolls, 

Rents, Ac., 



Total Receipts, “ Loans Receiver,” . 



3. Inland Navigations : — 

Shannon Navigation : 

Rents of Mills, Lands, Weirs, &c., . 
Tolls, Wharfage, &c., 

Sale of Materials, &c. 



Boyne Navigation : 
Tolls, 



Tyrone Navigation : 
Tolls, 

Rents, 



Maigue Navigation : 

Tolls, 

Total Receipts, “Inland Navigations,” 



Carried forward, . 



376 14 
90 0 
17 2 
13 15 
110 0 
50 14 
75 0 
150 0 
43 0 
220 0 



2,920 16 3 
7 10 0 
1 15 0 



10,376 15 0 
161 7 6 



10,538 2 6 



1,162 8 10 
1,796 10 0 
99 18 11 



313 0 4 
36 7 7 



3,058 17 9 
548 7 7 



349 7 11 
16 16 10 



£ s. d. 

6,238 8 7 



3,146 6 7 
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1861-62.] COMMISSIONERS OF PUBLIC WORKS, IRELAND, 

of Public Works, in the Tear ended 31st March, 1862 —continued. 



SERVICES. 



EXPENDITURE. 



£ s. d. £ s. d. £ a. d. 



1. Maintenance or Post Roads, &c. : — 

H. M. Exchequer, for amount repaid by Counties, and 
transferred, . . . ... 

Repairs of Post Roads, per Act 6 & 7 Wm. IV., cap. 116, 
viz. : — 

County Clare, ...... 

„ Cork, ...... 

„ Donegal, ...... 

„ Leitrim, ....•• 

„ Tipperary, . 

„ Wicklow, . 

„ Sligo, ...... 

„ Kerry, ...... 



90 6 6 
135 8 0 
38 10 0 
95 5 9 
21S 1 6 
192 17 0 
3 14 0 0 
173 2 8 



1,146 6 7 



1,257 11 5 



Total Expenditure, “ Post Roads,” . 



2,403 18 0 



2. Receiver’s Accounts for Loans : — 

Galway Harbour : 

Labour and Materials, .... 
Salaries and Incidents, . 

Transfer to H. M. Exchequer on account of Interest, 



99 16 10 
633 9 3 
1,700 0 0 



2,433 6 1 



Limerick Harbour : 

Labour and Materials, . 

Salaries and Incidents, .... 
Sir Thomas Deane, for Interest, . 

Transfer to H. M. Exchequer on account of Interest, 



Total Expenditure, “ Loans Receiver,” 



384 9 7 
1,513 19 10 
188 19 4 
8,315 8 0 



10,402 16 9 



3. Inland Navigations : — 
Shannon Navigation : 
Maintenance, 

Salaries and Incidents, 
Miscellaneous, 



2,089 7 8 
1,355 6 4 
113 18 8 



3,558 12 8 



Boyne Navigation : 
Salaries, &c., 

Labour, Materials, &c., 



179 7 9 
90 3 6 



269 11 3 



Tyrone Navigation : 

Salaries, &c., 

Labour, Materials, &c., . 



Maigne Navigation : 

Salary of Collector, &c., . 

Total Expenditure, “Inland Navigations,” 
Carried forward, 



215 18 6 
187 2 11 



403 1 5 
34 10 6 



4,265 15 10 



19,505 16 8 

E 3 
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APPENDIX TO THIRTIETH REPORT OF THE [1861-62. 

An Account showing the Receipt and Expenditure of the Commissioners 



(A 5.)— MISCELLANEOUS 



RECEIPT. 


£ s. d. 


£ s. d. 


£ s. d. 


Brought forward, . 


- 


- 


26,832 9 0 










Old Lunatic Asylum, Cork, per Commissioners of Control, . 


— 


286 14 2 




Clonmel Lnnatic Asylum, for Law Costs, per do., 




10 2 6 




Total Receipts, “ District Lunatic Asylums,” 


— 


— 


296 16 S 


5. Metropolitan Police Buildings, etc. : — 








Repayments by Police Commissioners. 








6. Wellington Testimonial, Phoenix Park, 


— 


— 


— 


7. Maintenance op Navigation Works Repayments : — 








Amount received from Treasurers of Counties, 


— 


— 


1,385 15 6 


8. Railway Arbitration Accounts : — 








Amount received from Railway Companies, to meet ex- 








penses of Arbitration, per Act 14 & J 5 Vie., c. 70. 


— 


— 


2,168 15 9 


9. Bridge over the Lagan at Ormeau : — 








Issue on Account of Loan, viz. : — County Antrim, . 


— 


4,000 0 0 




Ditto, County Down, 


— 


4,000 0 0 










8,000 0 0 


10. Maynootu College : — 








Issue on Account of Loan, ..... 






2,500 0 0 


11. Sundry Accounts: — 








Co. Antrim — Received for Preliminary Expenses, . 


— 


31 0 0 




Dividends received on Stock, .... 


- 


86 8 9 




N. D. Crommelin — Received to keep up Policy on Life 








Assurance as security for Loan, .... 


— 


330 0 0 




Fishery Surveys, &c. — Received for Survey of Blackwater 








Weir, ....... 


— 


20 0 0 




Receipts in suspense, ..... 


- 


70 5 7 




Total Receipts, “ Sundry Accounts," 






537 14 4 








£44,209 11 11 



Office of Public Works, Dublin, 20 th May, 1862. 
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SERVICES — continued. 



EXPENDITURE. 



Brought forward, 



4. District Lunatic Asylums : — 



5. Metropolitan Police Buildings, Ac. : — 

Repairs, Maintenance, Ac., . 

6. Wellington Testimonial, Phcbnix Park : — 

Payments to Sculptors and others, 

7. Maintenance of Navigation Works Repayments : — 

Transfer to H. M. Exchequer, . 

8. Railway Arbitration Accounts : — 

Sundry Railway Companies, for Amount paid to Valu- 
ators, &c., per Act 14 A 15 Vic., c. 70, 

9. Bridge over the Lagan at Ormeau : — 

Paid Salary to Clerk of Works, 

„ Architect’s Fees, .... 

„ Contractors, .... 



10. Maynooth College: — 

Paid Salary to Clerk of Works, . 

„ Advertising, . 

,, Contractors, . 

11. Sundry Accounts : — 

Dividends on Stock paid to sundry parties, 

N. D. Crommelin — One year’s Premium on Life Assu- 
rance, ...... 

Receipts in suspense, for amounts allocated, 



Total Expenditure, t: Sundry Accounts," 
Balance, .... 



£ s. d. 

19,505 16 8 



109 10 0 | 
349 0 10 t 
7,199 19 S ! 



330 0 0 j 
535 14 3 ! 






2,682 6 7 
1,614 1 7 
1,251 14 2 

1,534 1 5 
7,65S 10 6 



53 2 1 j 
15 7 6 | 
2,370 12 4 I 



37,637 15 10 
6,571 16 1 



John Trimmer, Accountant. 
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APPENDIX TO THIRTIETH REPORT OF THE 



[1861-62. 



(A 6.) — Abstract of Loans made by the Commissioners of Public Works, under the Provisions of Act 
1 & 2 Wm. IV., cap. 33, and subsequent Acts, classified under Counties and other general heads 
and showing the Total Issues and Repayments to the 31st March, 1862. 



T 



COUNTY, &c. 


PURPOSE OF 
LOAN. 


Antrim County, j 


For making and 
improving roads, 
court-houses, &c. 


Armagh County, . 


Ditto, 


Carlow County, . 


Ditto, 


Carrickfergus, 1 
(County of the > 
Town,) j 


Ditto, 


Cavan County, 


Ditto, 


Clare County, 


Ditto, 


Cork County, 


Ditto, 


Cork, County of) 
the City, ) 


Ditto, 


Donegal County, . 


Ditto, 


Down County, 


Ditto, 


Dublin City, 


Ditto, 


Dublin County, . 


Ditto, 


Fermanagh County, 


Ditto, 


Galway County, . 


Ditto, 


Galway Town, 


Ditto, 


Kerry County, 


Ditto, 


Kildare County, . 


Ditto, 


Kilkenny County, 


Ditto, 


King’s County, 


Ditto, 


Leitrim County, . 


Ditto, 


Lijnerick City, 


Ditto, 


Limerick County, . 


Ditto, 


Londonderry Co. . . 


Ditto, 


Longford County, . 


Ditto, 


Lonth County, 


Ditto, 


Mayo County, 


Ditto, 


Meath County, 


Ditto, 


Queen’s County, . 


Ditto, 



Total issued. 



£ s. 



154,001 


1 


2,507 


10 


5,650 


0 


4,443 


10 


36,953 


8 


17,779 


11 


4,451 


15 


1,500 


0 


17,557 


5 


9,950 


0 


1,211 


6 


5,538 


11 


5,050 


0 


31,015 


7 


1,100 


0 


76,094 


9 


6,602 


10 


29,350 


0 


6,438 


17 


7,650 


0 


3,931 


8 


13,018, 


18 


1,250 


0 


4,400 


1 


9,550 


0 


12,438 


0 


2,347 : 


18 


7,663 


0 



REPAYMENTS. 



Principal. 

£ s. d. 

2| 152,175 9 7j 

2,507 10 9| 
5,650 0 0 



Interest. 

£ s. d. 

18,448 11 S 

564 19 10 
592 5 6 



Balance of 
Principal, 
31st March, 1802. 



£ s. d. 

1,825 11 7 



0 4,443 10 0 



0 

8 

10 



36,232 17 3 
17,779 11 8 
4,451 15 10 



5,963 11 8 
1,924 6 8 
338 7 11 



0 1,500 0 0 



271 11 8 



17,557 


5 


0 


8,154 


6 


3 


1,211 


6 


S 


5,538 


11 


1 


5,050 


0 


0 


31,015 


7 


s 


1,082 


14 


4 


76,094 


9 


6 


6,602 


10 


0 


29,350 


0 


0 


6,438 


17 


3 


7,650 


0 


0 


3,912 


8 


5 


12,962 


6 


3 


1,250 


0 


0 


4,400 


1 


4 


9,550 


0 


0 


12,438 


0 


0 


2,347 


18 


2 


7,663 


0 


0 



1,851 7 9 
30 5 17 4 
42 11 11 
672 4 1 
900 14 1 
1,633 7 11 
201 7 S 
8,966 8 1 
1,407 3 6 
3,238 9 4 
1,011 0 11 
1,233 2 4 
886 14 5 
2,635 12 6 
304 10 9 
920 8 8 
1,377 16 3 
1,414 5 3 
547 19 7 
605 0 2 



720 10 9 



1,795 13 9 



17 5 8 



19 0 3 
56 12 t 
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(A 6.) — Abstract of Loans made by tbe Commissioners of Public Works, under the Provisions of Act 
1 & 2 Wm. IV., cap. 33, and subsequent Acts, classified under Counties and other general heads, 
and showing the Total Issues and Repayments to the 31st March, 1862 — continued. 



Roscommon Co., -j 

Sligo County, 
Tipperary County, 
Tyrone County, . 
Waterford County, 
Waterford City, . 
Wexford County, . 
Wicklow County, . 
Westmeath County] 



Roads A Bridges, 



SundryHarhours, 
Docks, Ac., 



Inland Naviga- 
tion, 



Public Buildings, 

Railways, 

Miscellaneous, 

Piers/fc Harbours, ■ 
Exchequer Bills l 

Relief Works, 
River Drainage, 



PURPOSE OF 
LOAN. 



For making and 
improving roads, 
court-houses, Ac. 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 



For Roads, 1 
Bridges, Ac., / 

In aid of con- | 
struction, j 

Improving 1 
Works, Ac., j 

Erection and 
completion of 
irks, A< 



:on- 1 



Works, Ac., 

In aid of 
struction, Ac. 



In aid of Sundry { 
Works, / j 

Act 9 Vic. c. 3, 1 
and 10 and 11 / 

Vic. c- 75, J 

|ued and after- ) 
wards relodged, j 



Act 9 Vic. c. 1, . 
Act 5 A 6 Vic. c. ) 



£ 

19,784 

8,306 

9,959 

2,300 

2,248 

1,550 

51,155 

7,558 

1,065 



REPAYMENTS. 



s. d. 

0 o: 

6 9‘ 

I 

5 11 
0 0 
14 0 
0 0 
11 0 

1 10 

1 s' 



£ 

19,784 

8,306 

9,959 

2,300 

2,248 

1,550 

51,155 

7,558 

1,065 



i. d. 
0 0 

6 9 
5 11 
0 0 
14 0 
0 0 
11 0 
1 10 
1 8 



583,371 12 8' 578,936 18 2 
43,700 0 0; 30,87S 8 1 
189,150 0 0! 41,508 11 3j 
69,950 



0 0, 14,403 1 3 

I 

137,500 0 0; 131,576 2 1 



157,200 

14,550 



0 0 157,200 0 0 

| 

0 0- 14,550 0 0 



37,474 11 0 25,667 11 2 



3,700 0 0 3,700 0 0 



1,236,596 

226,349 



3 8 998,420 12 0 
19 11 69,671 18 1 



£ 

1,316 



370 

122 



6,372 

1,504 



s. d. 

11 9' 

I 

I 

6 6 
0 1 
4 3' 
10 0 
7 5 
17 10' 

2 ll' 

i 

12 1 



Balance of 
Principal, 
31st March, 1862. 



70,845 10 7. — 

14,290 10 l 2,971 11 ll] 

8S,$79 2 6 — 

31,117 19 o' — 

I 

50,186 5 7 1,359 9 9- 
73,764 16 7 — 

i 

3,043 4 8. — 

858 7 10^ 0 0 7| 

I 

361 14 7; — 



333,347 11 5' 4,331 2 3 
18,666 3 2'156,67S 1 10 



4,434 14 6 
9,850 0 0 
147,641 8 9 
55,546 18 9 
4,564 8 2 



2,075,893 17 8j { ® }p87,047 0 sj { 



3,538,840 1 3 



2,16^562 3 0 



1,348,056 4 3 



Office of Public Works, Dublin, 
20tA May, 1862. 



Joui TuatHB, Accountant 
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APPENDIX TO THIRTIETH REPORT OF THE 



[1861-62. 



(\ Statement of the Loans made by the Commissioners of Public Works in Ireland, showing 

v 1 outstanding on the 



5, 70 

15,b0,10S'| 

20 , 120 , ' 



1622 

1533 

1424 

1482 

1623 

1403 

1484 

1308 

1359 

1300 

1584 

1430 

1437 

1438 

1439 
1441 



1005 

10245 



NAME OF PARTY. 



Act 1 <£• 2 I I'm. II’., c. 33. 

Limerick Navigation Company, 
Limerick Bridge Commissioners, 
Galway Dock Commissioners, . 
Newry Navigation Company, . 
Avdglass Harbour Commissioners, 
Alhlunkftvd Bridge Commissioners, 
Ulster Canal Company, . 



An G i£- 7 P 

Antrim County, 

Cavan County, 

Clare Comity, . 

Ditto, 

Down County, 

Galway Town, . 

Limerick City, . 

Limerick County, 

Ditto, 

Ditto, 

Ditto, 

Meath Comity, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Wicklow County, 

Ditto, 

Ditto, 

Newry Navigation Company, 
Portrusli Harbour Directors, 
Ditto, 

Limerick Bridge Gommiss 
P,ev. Thomas Barry, 

Rev. James Dolieny, 

Rev. James Shealian, 
Stephens’ Hospital, . 

Sundry Piers, . 

Maynooth College, . 

Sundry Loans, . 



PURPOSE OF LOAN. 



To improve Works 

Constructing Bridge, Docks, and Quays, 
Constructing Docks and Harbour, 
Impiming Works and Extension ol Canal, 
Completing Works of Harbour, . 
Completing Works of Bridge, 

Completion of Works, 



Bridge at Ormeau, • 

Road, Killyshamlra to lialliuagh, 

Rond, Fcrmoyle to Caherbollog, . 
Repairing Pier at Ballyvauglian, . 
Bridge at Ormeau, 

Road, Faliyheg lo Nile Lodge, 

For completing the Ashbourne Roa 
Road, Newcastle to Kilmallock, . 
lioadj Newcastle to Newmarket. . 

Road, Newcastle to Listowel, 

Road, Limerick to Tralee, . 

Road, Navan to Kings court, 

Road, Ivingscourt to Dundalk, 

Road, Granard to Navan, 

Road, Ivingscourt to Moynalty, . 

Road, Atliboy to Navan, 

Road, Baltinglass to Rnthdmra, . 

Road, Baltinglass to Euiiibnliail, . 

Road, Car-new to Tullow, 

Extension of Canal, 

Protection of Tier and Harbour, . 

Ditto, . . . 

Construction of Floating Docks, . 
Roman Catholic Cliapel at Bantry, 
Roman Catholic Clmpel at D unman way. 
Roman Catholic Cliapel, Kilmacaboa, 
For Erecting an Anatomical School, 

In aid of Construction, 

For Alterations and Improvements, 

For Drainage purposes, 



| Principal. 


Interest. 


£ s. d. 


£ *. rf. 


9,008 15 0 


3,822 3 3 


04,277 0 5 


23,011 11 11 


19,322 14 10 


1,977 3 11 


15,878 3 9 


20 3 4 


0,050 0 0 


7,530 2 1 


9,850 0 0 


4,084 7 10 


10,000 0 0 


10,033 13 11 


135,047 0 0 


50,488 0 8 


80S 13 8 


= 


0 19 (» 




8 18 9 


- 


28 10 10 


I 




0 11 4 


7 17 1 


0 3 0 


10 l 3 


0 4 4 


1 13 4 


0 0 11 


. 298 8 3 


_ 


l 13 10 


- 


13 19 5 


- 


3 11 5 


- 


18 2 11 


- 


15 10 7 


9 7 7 


1 10 7 


- 


0 11 5 


— 


22 0 0 


- 


. 20,000 0 0 


403 5 » 


. 2,207 8 2 


170 10 1 


1,351 7 A 


101 15 10 


. 54,000 0 0 


25,032 15 7 


589 8 2 


30 0 0 


•170 0 0 


101 1 7 


200 0 n 


102 13 0 


1,000 0 0 


- 


. 14,320 G 0 


- 


. 95,580 2 11 


20,003 10 0 


. 715,182 13 2 


21,810 5 10 


1 810,703 l 1 


18,504 1 10 



Office of Public Works, Dublin, 20 th May, 1861. 



/a gv ^ Statement of Outstanding Loans made by the late ‘‘ Commissioners for the Issue of Loans 

' * 1 Amount of Prmcipal and Interest due upon each on the 31st March, 1861, the Interest 



4,24,53! 

13 ) 
28 [ 

113) 

40,52 

43,92 

87 

61 

70 

96 

106 

139 



NAME OF PARTY. 



PURPOSE OF LOAN. 



County Meath, . • | Navan Turnpike Road, 

Commissioners of Wide Streets to improve Cork City, 



Mayo County, 
Kilkenny County, 

Galway Town, 



Court-Houses atCastlebar & Ball inrobe. 
Causeway, Tbomastown, and Castle- 
connor Road, 

Galway Town, . • | Portico for Court-House, 

Commissioners for Wellesley Bridgeacross the Shannon, 

R. H. Maunsell, . . j Canal at Plassy, .County Limerick, . 

N. D. Crommelin, . . | To improve an Estate, County Antrim, 

Commissioners for a Bridge across the Shannon at Athlunkard, 
Commissioners for a Bridge at Youghal, .... 



BALANCES 

outstanding March 31, 1801. 



Prmcipal. 


Interest. 


£ s. d. 


£ s. d. 


6,000 0 0 


88 1 2 


13,700 0 0 


15,168 6 7 


225 6 5 


231 6 3 


208 18 7 


101 1 11 


0 18 2 


0 1 4 


55,384 12 4 


— 


912 19 10 


758 5 6 


10,000 0 0 




6,000 0 0 


7,929 6 3 


10,000 0 0 


10,685 9 2 


102,432 15 4 


34,961 18 2 



Office of Public Works, Dublin, 20 th May , 1862. 
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the Balances on the 31st March, 1861, the Issues and Repayments within the year, and the Balances 
31st March, 1862. 



Amount 
issued within 
the Year. 


Interest 
charged within 
the Year. 


REP 


AY 


\IENT8. 




BALANCES 

outstanding, March 31, 1862. 


Over- 


No. 


— 


Principal 


Interest. 




Principal. 


Interest. 


payments. 


of Loan. 


£ s. d. 


£ !. 


d. 


£ .<• 


d. 


£ j. 


./. 


£ 5. 


d. 


£ s. d. 


£ s. d. 






_ 


380 15 


3 


_ 




_ 




9,668 15 


n 


4,208 18 11 


_ 


5,70 




- 


2,621 I 


7 


- 




0,100 0 


0 


64,277 0 


5 


19,532 13 0 


- 


15,80,109 




- 


772 18 


4 


" 




1,700 0 


0 


19,322 14 


0 


1,050 2 3 


- 






_ 


033 2 


4 


_ 




055 5 


8 


15,878 3 


<1 


_ 


_ 


28,200 




- 


- 




- 




- 




0,650 0 


0 


7,539 2 1 


- 


3 




- 


394 0 


0 


- 




350 0 


0 


0,850 0 


0 


4.128 7 10 


— 


18 




" 






" 








10,000 0 


0 


ln.033 13 11 


- 


212 




- 


4,809 17 


G 


- 


8,S05 5 


8 


135,047 0 


0 


40,492 18 6 


" 






4,000 0 0 


17 19 


1 


1,409 7 


8 


17 19 


1 


1,825 11 


7 




705 0 0 


1G22 




- 


39 17 


1 


88 2 


11 


39 17 


1 


720 10 


9 


- 


- 


1533 




- 


0 0 


4 


0 19 


G 


0 0 


4 


- 




_ 


- 


1424 




- 


0 3 


3 


8 18 


9 


0 3 


3 


- 




- 


- 


14-2 




4,000 0 0 


17 l 


0 


1,499 5 


C 


17 1 


0 


1.795 13 


9 


_ 


705 0 11 


1623 




- 


0 17 


3 


11 11 


2 


0 9 


10 


17 5 


8 


0 7 5 


- 


14(13 




- 


3 4 


9 


50 7 


1 


3 16 


1 


19 0 


3 


_ 


- 


1484 




- 


0 4 


0 


7 17 


1 


0 7 


0 


- 




- 


- 


130$ 




- 


0 5 


0 


10 1 


3 


0 9 


4 


- 




- 


- 


13.09 




_ 


0 1 


0 


1 13 


4 


0 1 


11 


- 




- 


- 


1360 




- 


10 14 


3 


241 15 


9 


10 14 


3 


56 12 


6 


- 


- 


1534 




_ 


0 2 


1 


1 12 


10 


0 2 


1 


_ 




- 


- 


1436 




_ 


0 14 


8 


13 19 


5 


0 14 


8 


- 




- 


- 


1437 




_ 


0 4 


2 


3 11 


5 


0 4 




_ 




_ 


— 


1439 




- 


0 18 


9 


18 2 


11 


0 18 


9 


- 




- 


- 


1439 




_ 


0 11 


5 


15 1G 




0 19 


0 


_ 




_ 


- 


1441 




_ 


0 0 


9 


1 10 


7 


0 0 


0 


- 




_ 


- 


1487 




- 


0 0 


4 


0 11 


5 


0 0 


4 


- 




- 


- 


148S 




_ 


0 12 


6 


22 0 


0 


0 12 


0 


- 




_ 


- 


1510 




_ 


600 0 


0 


- 




800 0 


0 


20,000 0 


0 


403 5 9 


- 


255 




_ 


104 8 


0 


179 3 


11 


170 10 


1 


2,088 4 


3 


104 8 0 


- 


322 




_ 


05 3 


0 


48 4 


2 


101 15 


10 


1,303 3 


3 


05 3 0 


- 


1544 




_ 


2,700 0 


0 






_ 




54,000 0 


0 


29,332 15 7 


- 


882 




_ 


_ 




15 0 


0 


_ 




574 8 


2 


30 0 0 


- 


307 




_ 


_ 








_ 




470 0 


0 


101 1 7 


- 


644 




_ 


_ 




40 0 


0 


_ 




220 0 


0 


102 13 6 


- 


881 




_ 


17 9 


3 


200 0 


0 


47 9 


8 


800 0 


0 


- 


- 


1005 




_ 




0 


2,522 0 


9 


87 5 


C 


11,800 19 


3 


- 


- 






2,5UO 0 0 


3,837 17 


10 


0,47 2 12 


0 


1,301 19 


0 


2,500 0 


0 


29,259 14 10 


1,410 1 0 


16245 




- 


709 10 


9 


00,584 18 


c 


18,384 13 


5 


98,197 9 


5 


4,165 3 2 


- 






10,500 0 0 


4,007 8 


7 


73,057 10 


0 


19,650 12 


5 


_ 




_ 


- 






Remitted, . 




1,024 11 


11 
















Net Repayments, 




71,432 18 


7 


19,080 12 


5 


















01,119 11 0 















John Trimmer, Accountant. 



out of the Consolidated Fond,” pursuant to the Act 57 Geo. III., c. 33, and subsequent Acts ; showing the 
since accrued, the Repayments, and the Balances outstanding on 31st March, 1862. 



Interest 

accrued. 


REPAYMENTS. 


BALANCES 

outstanding March 31, 18G2 






No. : 
of j 


Principal. 


Interest. 




Principal. 


Interest 




£ a. 


d. 


£ a. d. 


£ a. 


d. 


£ 


a. 


d. 


£ 


a. 


d. 




180 0 


0 





180 0 


0 


6,0C0 


0 


0 


88 


1 


2 


4,24,53 
























( 13 














13,700 


0 


0 


15,168 


6 


7 


{ 28 
























( 113 


— 




— 


— 




225 


6 


5 


231 


6 


3 


40,52 













208 


18 


7 


101 


1 


11 


43, 92 














0 


18 


2 


0 


1 


4 


87 


2,215 8 


0 


_ 


2,215 8 


0 


55,384 


12 


4 


— 






61 















912 


19 


10 


758 


5 


6 


70 














10,000 


0 


0 









96 


__ 











6,000 


0 


0 


7,929 


6 


3 


106 


— 




— 


- 




10,000 


0 


0 


10,685 


9 


2 


139 


2,395 8 


0 


- 


2,395 8 


0 


102,432 15 


4 


34,961 18 


2 





Joes Tamos, Accountant. 

F 
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APPENDIX B. 



land improvement loans. 



Antrim County, 










Page 

44 


Armagh „ 










44 


Carlow „ 










45 


Cavan „ 










44 


Clare „ 










47 


Cork „ 










47 


Donegal „ 










44 


Down „ 










44 


Dublin „ 










45 


Fermanagh,, 










44 


Galway . „ 










46 


Kerry „ 










48 


Kildare „ 










45 


Kilkenny ,, 










46 


King’s n 










45 


Leitrim „ 










46 



Limerick County, 








Page 

47 


Londonderry 










44 


Longford 


„ • 








44 


Louth 


„ • 








45 


Mayo 


„ • 








46 


Meath 










45 


Monaghan 


» • 








44 


Queen’s 


„ • 








45 


Roscommon 


„ . 








46 


Sligo 


» ■ 








46 


Tipperary 


„ • 








47 


Tyrone 


„ • 








44 


Westmeath 


„ . 








45 


Wexford 


„ . 








46 


Wicklow 


n • 








45 
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APPENDIX TO THIRTIETH REPORT OF THE 



[1861-62. 



(B.) — LAND IMPROVEMENT ACTS, 10th Viet., chap. 32, &c. 

Schedule — Showing the Loans in progress, the amount applied for, sanctioned, and issued by 
Instalments, with the Date of the last Issue, to 31st March, 1862. 



NORTHERN DISTRICT. 





Barony. 


Applicant. 














No.of 




County. 


applied for. 


sanctioned. 


i “ 1 - 






last Issue. 








£ 


x 


rf. 


£ 


s. 


d. 


£ 


s. 


d. 








Antrim, 




Thomas Greg, 


1,1:14 


15 


5 


1,000 


0 


0 


1,000 


O 


0 




23 April, 


1858. 


Belfast, Upper 


Robert Thompson, . 


1,200 


0 


0 


t-00 






480 








14 April, 






Alexander H. Halidav, . 


800 


0 


0 


0 


0 


800 


0 








1801. 




Dunluee, 


R. W. Magenis, 


000 


0 


0 


500 


0 


0 


300 


0 


0 


3 


7 Dec., 


„ 




Ditto, . . ' 


GOO 


0 


0 


(100 


0 


0 


120 


0 


0 


1 


4 Sept., 


1801. 




Kilconwny, 


Thomas Greg. . 


2,000 


0 


0 


1,000 


0 


0 


800 


0 


0 


4 


20 Jan., 


1859. 






4,000 


0 


0 


2,000 




0 


2,000 










1801. 






Rev. A. H. Pakenham, . 


1,100 


0 


0 


800 


0 


0 


480 


(l 


0 


3 


15 Dec., 


1859. 








4:11 


0 


0 


400 




0 


100 


0 


0 




24 May, 








Lord Massereenc, . 


0,000 


0 


0 


2,000 


0 


0 


2,000 


0 


0 


4 


27 Mar., 


1802. 


Londonderry, 


Iveeneght, 


James M‘Clellnn.1, . 


2,300 


0 


0 


1,000 


0 


0. 


1,000 


0 


0 


3 


5 Oct., 


1361. 


Thomas Scott, 
Mervyn WiJson, 


500 


0 


0 


500 


0 


0 


100 


0 


0 


J 


27 Feb., 






Tirkeeran, 


1,100 


0 


0 


200 


0 


0 


20U 


0 


0 


4 


10 Nov., 


1800. 






of Coleraine,- 


John Croraie, . 


7r.n 


in 


4 


750 


0 


0- 


GOO. 


0 


0 


4 


27 Feb., 


1602. 


DoNEOJJi, 




William Sinclair, 


287 


0 


0 


250 


0 


o' 


200 


0 


0 


4 


1G Jan., 


1800. 


ltuplioe, . 


Sir Robert Bateson, 


050 


0 


0 


300 


0 


0. 


300 


0 


0 


5 


7 Dec., 


1854. 




Ditto, 


100 


0 


0 


150 


0 


0 


150 


0 


0 


5 


24 Jan., 


1850. 






SirFredk. W. Hcygato. Bt.. 


11,000 


0 


0 


2,000 


0 


0 


400 


0 


0 


1 


17 Sept., 


1608. 






Lord Lifford, . 


500 


0 


0 


000 


0 


0 


100 


0 


0 


1 


ii OuL, 


1801. 


FERMiNiQH, . 


Clankdly, 


Rev. Francis Hurst, 


225 


0 


0 


200 


0 


0 


80 


0 


0 


a 


15 Dec., 
30 Aug., 


1859. 


Tirkennedy, . 


Earl of Belmore, 


1,000 


0 


0 


1,000 


0 


0 


800 


0 


0 




1861. 






1,000 


0 


0 


1,000 


0 


0 


800 


0 


0 




12 Dec., 








Sir J. E. Tennent, . 


2,550 


0 


0 


2,500 


0 


0 


1,000. 


0 


0 




8 Mar., 


1602. 




Lurg, . 


Mervyn Arohdall, . 


3,000 


0 


0 


2,500 


0 


0 


1,000 


0 


0 


a 


28 May, 


1801. 




H. SI. D’Arcy Irvine, 


1,500 


0 


0 


1,500 


0 


0 


300 


0 


0 


i 


7 Jan., 


1SG2. 




Magheraboy, . 


Marchioness Ely, . 


4,810 


4 


0 


2,500 


0 


0 


1,000 


0 


0 


= 


25 Feb., 


» 


Tyrone, 


Dungannon, . 


Alexander G. M. Moore, . 
Mervyn Stewart and George 


800 


0 


0 


400 


0 


0 


1G0 


0 


0 


2 


1 Nov., 


1859. 






Vesey Stewart, 


150 


0 


0 


150 


0 


0 


no 


0 


0 


3 


1 


1801. 






George Vesey Stewart, . 


500 


0 


0 


500 


0 


0 


200 


0 


0 


2 


12 Aug., 






Robert -White, . 


207 


0 


0 


200 


0 


0 


200- 


0 


0 


5 


13 Mar., 








JohnY. Burges, 


150 


0 


0 


150 


0 


0 


150 


0 


0 


5 


14 Mai-., 


1S02. 






T. S. Irwin, 


400 


0 


0 


400 


0 


0 


320 


0 


0 


4 


10 Oct., 


1801. 




Oroagli, East, 


G. P. M'Clintock, 


2.00U 


0 


0 


2,000 


0 


0 


400 


0 


0 


1 


14 Dec., 


„ 




Strabane, 


Robert Scott, . 


203 17 


0 


150 


0 


0 


00 


0 


0 


3 


18 Dec., 


» 




Armagh, 


Rev. S. Simpson. 


200 


0 


0 


200 


0 


0 


40 


0 


0 


1 


21 Sept., 


1801. 




0'Neilland,West 


Sir William \erner, 


1,137 


13 


0 


1,000 


0 


0 


GOO 


0 


0 


3 


10 Sept., 


1858. 




Ralph S. O'Brii, . 


500 


0 


0 


500 


0 


0 


400 


0 


0 


4 


15 Mar., 


1800. 


Down, . 


Ards, 


Hugh Montgomery, 


3,127 


10 


0 


1,500 


0 


0 


000 


0 


0 


2 


20 May, 


1850. 


Ditto, 


500 


0 


0 


350 


0 


0 


350 


0 


(1 


fi 


7 April, 






Lecale, . 


H. W. Mercdvth, 


500 


0 


0 


500 


0 


.0 


200 


0 


0 


2 


23 May, 


1801. 




Castlereagh, . 


James C. Price, 


200 


0 


0 


200 


0 


0 


40 


0 


0 


1 


23 Feb., 


’’ 



MIDLAND AND EASTERN DISTRICT. 



<Vvvx, . 


Castleraghan, | 


Anthony T. Tatlow, 
Marquess of Headfort, . 


250 


0 


0 


250 


0 


0 


50 


0 


0 


1 


22 Mar., 1862. 




1,238 


0 


0 


1,200 


0 


0 


480 


0 


0 


2 


18 Sept., 1800. 




Clonkee, 


Sir John Young, 


500 




0 


500 


0 


0 


400 


0 


0 


4 


] 1 July, 1861. 




Tullygarvey, . ■ 


Theophilus Clements, . 


750 


0 


0 


000 


0 


0 


480 


0 


0 


4 


0 May, 1806 . 




Rev. John M. Massy, 








100 


0 


0 


GO 


0 


0 


3 


19 Nov., 1800. 




Cremome, 


Francis Johnston, . 


312 


17 


1 


300 


0 


0 1 


300 


0 


0 


5 


27 Mar., 1862. 






D. Richardson Goodlatte, 


290 


0 


0 


250 


0 


0 1 


250 


0 


0 


5 


.13 Sept, 1859. 




Famey, . 


Rev. G. Hickson, . 

Rev. T. Le B. Kennedy, . 


150 


0 


0 


150 


0 


o i 


60 


0 


0 


2 


17 Oct., I860. 




Monaghan, . 


300 


0 


0 


200 


0 


0 


100 


0 


0 


4 


16 Mar., „ 




Trough, 


David Ross, 


1,056 


0 


0 


900 


0 


0 


“ 








~ 




Longford, 


Lady Fetherston, . 


1,700 


0 


0 


1,000 


0 


0 


200 


0 


o 1 


1 


27 April, 1861. 


- 


Shrule, . 


Thos. N. Lennon Sc Wife, 


247 


0 


0 


200 


0 


0 


80 


0 


0 


2 


1 4 May, 1858. 
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(B.) Schedule showing the Loans in progress, the amount applied for, &c .—continued. 



Dnleek, Upper, 
Kells, Upper, . 
Kells, Lower, 



Moyfenrath, 
Morgallion, 
Slane, . 



Brawny, . 

Clonlonan, 
Fartullagh, 
Delvin, . 
Deraifore, 
Moycashel, 



Applicant. 



Reps, of James S. Barry, 



Stephen H. Smith, . 
James Mathews, 

H. A. Cooper, . 

J. Hammond, . 
Stephen H. Smith, 
Geo. Bomford, 
Marquess of Headfort, 
Ditto, 

Capt. W. A. Shaw, . 
Leonard Cornwall, . 
R. More O'Ferrall, . 
G. A. Pollock, 

C. B. Caldwell, 



Lord Castlemaine, . 
Arthur D. Chaigneau. 
John Hodson, . 

William Fetlierstou H., 
Lord Vans of Harrowden 
S. A. Reynell, . 

J. Fetherstone H.. 



Amount 
applied for. 



025 0 0 
1,000 0 0 
CSS 0 0 
250 0 0 
200 0 0 
857 0 0 



Balrothery.Eastl 
Castleknock. . 
Goolock, . 



Netlh'rcross, 

Uppereross, 



Anna M. Dease, 

J ames A . H amilton, 
Blayney Mitchell, . 

Sir C. C. IV. Domvile. 
Ditto, 

Earl of Howth, 

Governors of St. Patrick's 
Hospital, 

William Henry Clarke, . 
Rev. Ther.philus Bennett. 
George W. West. . 



I Carburv, . R- More O’Ferrall, 
Kilkeaand Moono Henry Coates, . 

Joseph Nolan, . 

Sir E. D. Burro wes. 



, Naas. South, 
j Narragh S: Re 
' ban, 



j T. E. Fitzgerald, 



Offulv, West, . •' C. P. Fleming, 
South Salt, . j J. A. Palliser. . 
North Salt, . Win. Bellingham, 

. J Robert Belton, 
j E. Homidge, . 



Ballyadams, . 



Clarm&llagh, 

Cnllenagli, 



Stradhally, . 
Maryborough, 
Upper Ossory, 
Upperwoods, . 



Arklow, . 
Newcastle, 



Talbots town, 
Upper, 



I J. G. Adair, 
j Rev. R. Kennedy, . 
j R. H. Stubber, 

: Robert Fitzgerald, . 
' John Edge, 

Lewis Moore, . 

Rev. P. W. Dovne, . 
Robert G. Cosby, 
Loftus H. Bland, 

B. B. Edge, . 
Ditto, 

Samuel Edge, . 
William Edge, 
Robert G. Cosby* 

M. S. Cassan, . 

Rev. H. B. Farmer, 
Sir E. D. Bnrrowes, 
James Young, . 



Robert Wade and Hon. 

Mrs. Talbot, 

R. H. Trnell, . 

The Misses Revell, . 
Arthur Jones, . 

R. F. Saunders, 



Forth, . 
Idrone, West, 



1 , 0(10 0 0 
050 0 0 
250 0 0 



300 0 
500 0 

too 0 



COO 0 0 
500 
400 



300 0 
250 0 



1,550 0 0 ; 
50 0 0 | 
1*0 0 0 ! 
;,00 o 0 I 



13 March, 18(11. 



14 Mar., 
3 April, 
28 Mar., 
6 July, 
14 Feb., 
18 Sept., 
14 May, 
22 Aug. 
30 May 
11 Jan., 
2 Mar., 



COO 0 0 I 
5n0 0 0 i 
400 0 0 ' 



1882. 

I860. 

1862. 

1881. 

1862. 



1861. 

1859. 

1802. 



Jane Stacpoole, 
John Alexander, 







500 


0 0 


300 o 0 ; 


3 3 






COO 


) 0 


4t0 0 0 




402 


0 0 


400 


) 0 


to 0 0 




400 


0 0 

i 


400 


0 0 










2,000 


0 0 


1.200 0 0 j 








200 


0 0 


2 tio o 0 : 


5 i”2 






400 


(i 0 


320 0 0 1 








000 


0 0 


200 0 0 


2 | < 


3.593 


0 0 


3.005 


0 0 


1.000 0 0 


2 ; 


1.000 


0 0 


1,000 


0 0 








0 0 


550 


0 0 


44' i 0 0 


4 | 






250 


0 0 


25(1 0 O 








200 


0 0 


200 0 o 


5 | 


300 


II 0 


300 


o ,1 


CD 0 0 










0 0 


10U 0 0 


2 i 






200 


0 0 


200 0 0 


5 i 






300 


0 0 


300 o 0 




COO 


0 0 


500 


0 0 


240 0 0 


4 1 






450 


O 0 


90 0 0 


i ! 






900 


(1 0 


540 0 0 








IDO 


tl II 


150 0 O 


? ! £ 


150 


0 o 


150 


o o 


120 0 0 








150 


0 0 


90 0 0 


3 : 


952 


0 0 


900 


It 0 


SCO 0 0 


A 1 






too 


0 0 


_ 


_ 






300 


0 o 










1.1O0 


0 0 










250 


0 0 


150 0 0 








350 


n o 


2*0 0 0 








250 


0 0 




2 






500 


0 0 




2 






750 


0 o 


150 0 0 








900 


0 o 


300 0 0 






750 


0 o 










1,000 


0 0 


200 0 0 








1,000 


0 0 


COO 0 0 




2,000 




1,000 


0 0 


200 0 0 








400 


0 0 










100 


0 0 


20 0 0 








200 


0 0 


200 0 0 


5 






1.000 


0 0 


1,000 0 0 




844 17 0 


600 


0 0 


300 0 0 


3 






750 


0 0 


750 0 0 


5 






150 


0 0 


120 0 0 








- 350 


0 0 


210 0 0 




200 


0 0 


200 


0 0 






503 


5 0 


500 


0 0 


100 0 0 


1 






300 


0 0 


_ 


_ 


1,200 


0 0 


1,200 


0 0 


j 720 0 0 





20 Nov. 1860. 
25 Feb., „ 

12 Jan., 1858. 



1 July, 1857. 
Feb., I860. 
Jan., 1802. 

8 June, 1858. 
lJuly, 1961. 
7 Dec., n 



8 Oct., 1859. 
4 Nov., 1861. 
GMar., 1857. 

L7 Nov., 1860. 



■ Sept, 1860. 
t July, 1861. 



18 Mar, 1862. 
!5 Feb., „ 

3 Mar, „ 

>6 Feb, „ 
10 April, 1800. 
30 Jane, „ 
15 Feb, „ 
18 Dec, „ 



8 April, 1881. 
24 Oct., 1860. 
18 Feb, 1859. 
31 Jan, 1860. 

17 June, 1859. 
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APPENDIX TO THIRTIETH REPORT OF THE [1861-62. 



(B.) Schedule showing the Loans.m progress, the amount applie d for, &c. cmtmued. 



Comity. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 

• 


Amount iinitai- 

issued. '“JJjj 


Date of 
last Issue. 


Kilkenny, . 
Wexford, . 


Knocktopher, . 

Shillelogher, . 
Galmoy, . 
Iverk, . 

Ballaghkeane, 

Bantry, . 

Forth, . 
Scarawalsh, . 
Shelmaliere, . 


Hugo W. Jones, 

Rev. Sir R. Langrishe, . 
R. F. Franks, . 

Matthew R. Weld, . 
George H. Houghton, 
Stephen Roche, 

T. W. J. Wallace, . 

Ditto 

Viscount Monck, 

Harry Aloock, . 

James H. Graves, . 

W. S. and E. Purdon, 
Thomas O’Leary, . 

John Greene, . 

George Le Hunte, . 


£ s. d. 
312:18 9 
150 0 0 
510 0 0 
500 0 0 
250 0 0 
695 0 e 


£ s. d. 
300 0 0 
150 0 0 
500 0 0 
500 0 0 
250 0 0 
050 0 0 


£ s. d. 

60 0 0 
120 0 0 
500 0 0 
300 0 0 
100 0 0 
260 0 0 


11 

4 

5 
3 
2 
2 


2 June, 1856. 
9 July, 1860. 
7 April, „ 

18 Dec., 1861. 
18 Sept., j, 

12 Aug., „ 

11 Oct., 1861. 

24 June, „ 

25 Oct., „ 

3 Feb., 1862. 
11 Nov., 1861. 

7 Aug., „ 

15 Oct., „ 

6 Mai'., 1862. 


400 0 0 
400 0 0 
457 0 0 
1,325 13 2' 
150 0 0 
800 0 0 
100 0 0 
500 0 0 
200 0 0 


400 0 0 
400 0 0 
450 0 0 
1,300 0 0 
150 0 0 
800 0 0 
100 0 0 
500 0 0 
200 0 0 


240 0 0 
320 0 0 
270 0 0 
260 0 0 
30 0 0 
800 0 0 
00 0 0 
100 0 0 


3 

4 
3 
1 
1 

5 
3 
1 



WESTERN DISTRICT. 



Carbury, 

Tirerogh, 



Carra, . 
Kilmaine, 



Murrisk, 

Tyrawley, 



Ballintober, N 
33 allin tuber, S 
Ballymoe, 



Boyle, . 
Castlereagh, 



Frenchpark, 

Moycarn, 



Athenry, 

Clare, . 

Dunkellin, 

Dunmore, 
County of the! I 
Town ofjv 
Galway, 
Galway, . 
Kilconnell, 

Killian, . 



A. H. L. Popham, 
K. J. Verscboyle, 



John James Whyte, 
F. N. Cullen, . 
William P. Jones, . 



G. H. Moore, . 
Courtney Kenny, 

F. T. Lewen, . 
Marquess of Sligo, . 
Ditto, 

John Fails sett, 

D. Madden and others, 
D. Madden, . 

Francis A. Knox Gore, 
Ditto, 

William F. Smith, . 



Fitzstepben French, 

W. D. Daly, . 

Richard Irwin, 

Lord Crofton, . 

Patrick Hugh O'Connor, 
Hon. and Very Rev. H. M 
Browne, 

John L. Hackett, 

Ditto, 

Reps, of Nicholas Balfe, 
Robert Irwin, . 

Patrick Hugh O'Connor, 
Fitzstephen French, 

W. J. Kelly, . 

William Longfield, . 
Thomas Brabazon, . 

W. D. Kelly, . 



Leitrim and 

Loughrea, 

Loughrea, 

Tiaquin, 



John J. Lop dell, 

D. Rutledge, . 
A. Nolan, 

J. H. Burke, . 

E. M. Davies, . 
William Burke, 



Sir Thomas E. Blake, 

A. W. Blake, . 

J. W. Comyn, . 

Andrew Comyn, 
Catherine F. Hall and 
Wt’Maunsell, 

Maria L. Blake, 

Charles 0. Farrell, . 
Mrs. C. M. Welsh and 
Thomas Walsh, 

T. J. Blake, . 

J. S. Kirwan, . 

Peter Blake, . 







0 


O ' 


500 


0 


0 


500 


0 


0 




310 


0 


0 


200 


0 


0 


200 


0 


0 






0 


0 


1,500 


0 


0 


1,500 


0 


0 








0 


350 


0 


0 


350 


0 






300 


0 


0 


300 


0 


0 


800 


0 


0 






0 


0 


300 


0 


0 


00 


0 


0 






0 


0 


500 


0 


0 


500 


0 


0 




280 


0 


0 


250 


0 


0 


50 


0 


0 






0 


0 


950 


(1 


0 


570 


0 










0 


900 


0 


0 


540 


0 


0 






0 


0 


300 


0 


0 


300 


0 


0 




103 


0 


0 


100 


0 


0 


20 


0 


0 




200 


0 


0 


200 


0 


0 




- 










0 


350 


0 


0 






0 






0 


0 


800 


0 


0 


480 


0 


0 




2,196 18 


6 


700 


0 


0 


140 


0 


0 




400 


0 


0 


400 


0 


0 


320 


0 


0 








0 


350 


0 


0 


350 


0 


0 




400 


0 


0 


400 


0 


0 


240 


0 


0 








6 


500 


0 


0 


200 


0 


0 




417 


0 


0 


400 


0 


0 


240 


0 


0 




101 


9 


6 


100 


0 


0 


20 


0 


0 




400 


0 


0 


400 


0 


0 


320 


0 


0 




400 


0 


0 


300 


0 


0 


300 


0 


0 




722 


0 


0 


'700 


0 


0 


420 


0 


0 




220 


0 


0 


200 


0 


0 


80 


0 


0 




590 


0 


0 


500 


0 


0 


300 


0 


0 




223 


0 


o' 


200 


0 


0 


200 


0 


0 




790 




0 


750 


0 


0 


150 


0 


0 




1,185 


0 


0 


1,000 


0 


0 


1,000 


0 


0 




100 


0 


0 


100 


0 


0 


100 


0 


0 




938 10 


0 


900 


0 


0 


180 


0 


0 




250 


0 


0 


250 


0 


0 


.50 


0 


0 




1,000 


0 


0 


1,000 


0 


0 


1,000 


0 


0 






0 


0 


500 


0 


0 


500 


0 


0 




604 


0 


0 


500 


0 


0 


300 


0 


0 




200 


0 


0 


200 


0 


0 


200 


0 


0 




500 


0 


0 


500 


0 


0 


100 


.0 


0 




375 18 


6 


350 


0 


0 


70 


0 


0 




■100 


0 


0 


100 


0 


0 


100 


0 


0 




516 


7 


6 


500 


0 


0 


,100 


0 


0 




308 


6 


9 


350 


0 


0 


70 


0 


0 


J. 




0 


0 


300 


0 


0 


60 


0 


0 




317 


0 


0 


300 


0 


0 


.60 


0 


0 




8,359 


5 


2 


2,500 


0 


0 


1,000 


0 


0 




203 


0 


8 


200 


0 


0 


200 


0 


0 




50 C 


0 


0 


60 C 


0 


0 


.100 


0 


0 




1,105 


c 


0 


1,00 C 


0 


0 


:80 C 


c 


0 




j 385 17 


n 


350 


0 


0 


70 


0 


0 



5 3 May, 1861. 

5 I 16 Jan., „ 



20 July, 1861. 
23 Aug., „ 
20 Mar., 1860. 



3 July, 1860. 
2 Sept., 3861. 
27 Oct., „ 

20 Aug., 1864. 
10 Mar., 1856. 
27 June, 1861. 

23 Mar., „ 

20 Feb., 1860. 
20 Nov., „ 

24 Mar., 1862. 



15 April, 1859. 
14 Dec., 1857. 
21 April, 1860. 
14 Sept., 1861. 
10 Dec., 1861. 

20 Aug., 1858. 

24 Nov., „ 
'20 July, 1867. 
26 Mar., 1858. 

12 Nov., 1859. 

25 April, 1862. 

13 Feb., „ 

7 Jan., „ 

13 Mar., „ 

9 Feb., 1860. 
9 May, 1861. 



28 Max., 1862. 

23 April, 1858. 

11 Aug., I860. 
28 May, 1861. 
10 Aug., 1860. 
16 Feb., „ 

5 Sept., 1859. 

31 Jan., 1862. 
25 Oct, 1861. 

12 Feb., 1862. 

9 Feb., 1860. 

24 June, 1861. 
22 Mar., „ 



5 15 Dec., 1859. 
1 19 Jan., 1856. 
4 28 Sept., 1861. 
1 16 Oot, ■„ 
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1861-62.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



4T 



(B.) Schedule showing the Loans in progress, the amount applied for, &c. — continued. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount j 

1 


No. of i 
Inul-, 

lined. 


Date of 
last Issue. 








£ 


a. 


d. 


£ 


*. 


d. 


£ 


a. 


d. 










Samuel Caswell, 


642 


0 


0 


GOO 


0 


0 


COO 


0 


0 


5 i 


G Feb., 1855. 






R. W. C. Reeves, 


1,802 


0 


0 


1,000 


0 


0 










1 Mar., 1850. 








! 548 


0 


0 


500 


0 


0 


100 


0 


0 


1 ! 


22 June, 1861. 








! 500 


0 


0 


450 


0 


0 


oo 


0 


0 


1 ! 


21 June, 1850. 






J. Petty, .... 


800 


0 


0 


500 


0 


0 


200 


0 


0 


2 ' 


23 Nov., „ 






Reps, of Andrew Caswell, 


1,146 


0 


0 


600 


0 


0 


600 


0 


0 


5 










500 


0 


0 


500 


0 


0 








5 


25 Jan., 1859. 








500 


0 


0 


400 


0 


0 


60 


0 


o : 


1 






Corcomroe, . 


James O’Brien, 


756 


0 


0 


500 


0 


0 


100 


0 


0 


1 


17 Nov., 1860. 



SOUTHERN DISTRICT. 



I Connelloe, 
Upper, 



Connelloe, Lr., 

Coshlea, 

Coshma, 

Glenquin, 
Kenry, . 
iniil. . 



Clan william, 

Eliogarty, 

Ikerrin, . 
Kilnamanagh, 
Upper, 

Ormond, Upper. 
Ownev and Arral 



Barretts, 
Barrymore, . 

Carberry, East,! 



Carberry, West! 

Cork, 

Dnhallow, 



Earl of Cork and Orrery, 
Jonathan W. Shelton, 

, Francis Drew, . 

J. C. Delmege, 

F. B. Walker, . 

Charles Conyers, 

Ditto, 

Robert Ferguson, . 

Rev. G. G. Gubbins, 

J. B. Hewson, 

Hugh Massy, . 

Hon. John Massy, 

Earl of Dunraven, 

Robert Maxwell, 

Earl of Dunraven, 

Ditto, 

R. Ferguson, . 

J. J. Sullivan, . 

George Fosbery, 

Earl of Dunraven, 
Thomas Bateson, 

Ditto, 

J. C. Delmege, 

Lord Monteagle, 

The Yen. Fredk. Goold 
George Vandeleur, . 



Fermoy, . 



Ibane and > 
Barryroe, ) 



Robert W. White, 
George M. Dawson, 
John Trant, . 
Joseph 0. Radcliff. 
J ohn Carden, . 

J. W. Cooke, . 
Nicholas Roche, 
William Parker, 

H. Albert Lee, 
William Parker, 
William Power, 
Laurence Waldron, 
William Barker, 



Charles J. Hicks, 

Henry Hudson, 

Richard V. Roche, 

Alice Warren, . 

Alcock Ottley, 

Henry J. Hungerford. 
Henry Jones, . 

M. A.' R. Becher, 

Ditto, 

William Henry Hull, 

R. H. H. Becher, 

T. R. Sarsfield, 

Nicholas P. Leader, 
Benjamin Leader, 

Ditto, 

Sir George C. Colthurst, 
Robert E. Gibbings, 
James Lysaght, 

Roger Green Davis, 
Rowland Campion, . 
Richard G. Annesley, 
M. A. R. Becher, 
Gresham Herrick, . 









350 


0 


0 


350 


0 


0 


5 


21 May, 


16G1. 








700 


0 


0 


2S0 


0 


0 


2 


15 June, 


1859. 




0 


0 


300 


0 


0 


240 


0 


0 


4 


27 Jan., 


1862. 


400 


0 


0 


350 


0 


0 


280 


0 


0 


4 


2 Dec., 


1861. 




0 


0 


400 


0 


0 


so 


0 


0 


1 


8 Mar., 


„ 




0 


0 


500 


0 


0 


500 


0 


0 


5 


27 Dec., 


„ 


200 


0 


0 


200 


0 


0 


160 


0 


0 


4 


4 Jan. 


1862. 


239 


0 


0 


200 


0 


(J 


80 


0 


0 


2 


9 » 


„ 


250 


0 


0 


250 


0 


0 


50 


0 


0 


1 


26 Aug., 


1859. 


400 


0 


0 


350 


0 


0 


140 


0 


0 


2 


2 Dec., 


1661. 


1,000 


0 


0 


1,000 


0 


0 


1.000 


0 


0 


5 


4 July, 


„ 


410 


0 


0 


350 


0 


0 


210 


0 


0 


3 


11 Feb., 


1802. 


4,800 


0 


0 


4, COO 


0 


0 


1,500 


0 


0 


3 


10 Mar., 


1861. 


400 


0 


0 


400 


0 


0 


60 


0 


0 


1 


24 Jan., 


1862. 


700 


0 


0 


700 


0 


0 


140 


0 


0 


1 


25 „ 


„ 






0 


400 


0 


0 


80 


0 


0 


1 


25 


„ 


150 


0 


0 


100 


0 


0 


100 


0 


0 


0 


1 Feb., 


„ 




0 


0 


200 


0 


0 


200 


0 


0 


5 


2 Dec., 


1861. 




0 


0 


1,000 


0 


0 


GOO 


0 


0 


3 


3 Dec., 


1858. 








350 


0 


0 


70 


0 


0 


1 


25 Jan., 


1862. 






0 


1.000 


0 


0 


400 


0 


0 


2 


11 Nov., 


1858. 








600 


0 


0 


120 


0 


0 


1 


4 Julv, 


1661. 






0 


1,0'X) 


0 


0 


400 


0 


0 


2 


9 Jan., 


„ 


1,581 


0 


0 


1,500 


0 


0 


eno 


0 


0 


2 


29 Mar., 


1962. 


300 


0 


0 


300 


0 


0 


- 






- 


- 




614 


19 


0 


GOO 


0 


0 


120 


0 


0 


1 


15 Jan., 










200 


0 


0 


200 


0 


0 


5 


26 Jan., 


1860. 


1,000 


0 


0 


1,000 


0 


0 


800 


u 


0 


4 


30 Jan., 


1962. 








1,000 


0 


0 


1.000 


0 


0 


5 




„ 








300 


0 


0 


eo 


0 


0 


l 


20 April, 


1B55. 


2,000 


0 


It 


1,700 


0 


0 


1,700 


0 


u 


5 


11 Feb., 




250 


0 


0 


200 


0 


0 


40 


0 


» 


1 


24 Jan., 


» 








500 


0 


0 


300 


0 


0 


3 


18 Dec., 


1656. 




0 




300 


0 


0 


120 


0 


0 


2 


29 Sept., 


n 








150 


0 


0 


90 


0 


0 


3 


12 Mar., 












0 


0 


400 


0 


0 


4 


10 Nov., 


1660. 








900 


0 


0 


900 


0 


0 


5 


25 Feb., 


1662. 








1,500 


0 


0 


1.500 


0 


0 


5 


7 May, 


1856. 


250 


0 


0 


250 


0 


0 


150 


0 


0 


3 


22 July, 


” 








500 


0 


0 


100 


0 


0 


1 


IS Mar., 


1858. 








850 


0 


0 


650 


0 


0 


5 


20 April, 










500 


0 


0 


100 


0 


0 


1 












350 


0 


0 


2s0 


0 


0 


4 


22 Oct, 




100 


0 


0 


100 


0 


0 


CO 


0 


0 


3 


29 Nov., 












0 


0 












1660. 










0 


0 


200 


0 


0 


5 


9 July, 


200 


0 


0 


200 


0 


0 


40 


0 


0 


1 


6 Mar., 










100 


0 


0 












1859. 










0 


0 


250 


0 


0 


5 










150 


0 


0 


30 


u 


0 


1 


22 Feb., 










200 


0 


0 


120 


0 


0 


3 


15 April 


1660. 












0 


800 


0 


0 


3 


2 June, 










0 


0 


120 


0 


0 


3 


18 Dec., 


1861. 


340 


0 


0 


300 


0 


0 


180 


0 


0 


3 


29 April 


n 








450 


0 


0 










- 


1855. 










0 


0 


400 


0 


0 


2 


30 Jan., 










0 


0 


150 


0 


0 


5 


14 May, 










200 


0 


0 


SO 


0 


0 


2 


21 June 










300 


0 


0 


GO 


0 


0 


1 


30 Jan., 




155 


0 


0 


150 


0 


0 


150 


0 


u 


5 


18 Sept 




200 


0 


0 


200 


0 


0 


40 


0 


0 


1 


6 Mar. 


1862 


725 


0 


0 


550 


0 


0 


110 


0 


0 


1 


6 „ 


" 
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APPENDIX TO THIRTIETH REPORT, &c. [1861-62. 



(B.) Schedule showing the Loans in progress, the amount applied for, &c. — continued. 



Connty. 


Barony. 


Applicant. 


Amount 
applied for 




Amount 

sanctioned. 




Amount 




Date of 
last Issue. 








£ 


s. 


d. 


£ 






£ 


s _ 


rf. 










Lord Midleton, 


BOO 


d 


0 


000 


6 


0 


240 


0 


0 


2 


0 Feb., 1802. 








450 


0 


0 








240 


0 




3 


29 Jan., „ 








577 


0 


0 


550 


0 


1) 


330 


0 


0 


3 


25 Feb., „ 






E. M. B. Westropp, . 


150 


0 


0 


150 


0 


0 


30 


0 


0 


1 


3 Oct., 1801. 






John M'Carthy, 


000 




0 
















2 June, 1800. 






Reps, of H. Wallis, . 


COO 


0 


0 


500 






200 






2 


2 May, 1859. 








250 


0 


0 


200 


0 


0 


200 


0 


0 


4 


12 Dec., 1801. 








1,000 


0 


0 


350 


0 


0 


350 


0 


0 


5 


25 May, „ 






T. Blnndford, . 


235 


0 


0 


200 


0 


0 


120 


0 


0 


3 


20 Oct., „ 






William J. Neligan, 


020 


14 


0 


300 


0 


0 


180 


0 


0 


3 


25 Oct, 1854. 






Jeremiah Loughnone, 


040 


0 


0 


500 


0 


0 


200 


0 


0 


1 


20 Sept., 1859. 






Goodman Gentleman, 


543 


14 


0 


500 


0 


0 


300 


0 


0 


3 


3 April, 18C0. 






Wilson Gun, . 


097 


0 


0 


500 


0 


0 


500 


0 


0 


5 


26 Nov., 1801. 






Rev. E. F. Day, 


083 


0 


0 


000 


0 


0 


120 


0 


l) 


1 


12 Sept., 1861. 








404 


0 


0 


450 


0 


0 


90 


0 


0 


1 


11 Mai-., 1862. 




Corkagninny, . 


Richard Leahy, 


482 


0 


0 


400 


0 


0 


80 


0 


0 


1 


30 Dec., 1801. 




Iraghticonnor, 


Rev. George Browne, 


2,758 


0 


0 


1,000 


0 


0 


000 


0 


0 


3 


25 Jan., 1862. 






Stephen E. Collis, . 


750 


0 


0 


300 


0 


0 


240 


0 


0 


4 


20 Mar., „ 






Ditto, 


700 


0 


0 


700 


0 


0 


420 


0 


0 


3 








St. John T. Blacker, 


400 


0 


0 


■100 


0 


0 


80 


0 


0 


1 


14 Oct., 1801. 






Stephen E. Collis, . 


700 


0 


0 


300 


0 


0 


240 


0 


0 


4 


20 Mar., 1802. 




Iveragh, 


Knight of Kerry, 


3,000 


0 


0 


2,000 


0 


0 


1,000 


0 


0 


4 


29 Jan., 1802. 








800 


0 


0 


300 


0 


0 


00 


0 


0 


1 


27 April, 1801. 






Charles Sugrae, 


2,093 


0 


0 


500 


0 


0 


500 


0 


0 


5 


25 Jan., I860. 




Maguniby, 


F. H. Downing, 


955 


13 


4 


ooo 


0 


0 


120 


0 


0 


1 


22 Jan., 1861. 




Trughenackmy 


Rev. R. F. Meredyth, 


1,271 


0 


0 


500 


0 


0 


200 


0 


0 




0 Feb., 1855. 






Samuel M. Hussey, . 


493 


18 


0 


300 


0 


0 


240 


0 


0 


• 4 


6 May, 1856. 






Edward Morphy, 


738 


0 


0 


000 


0 


0 


500 


0 


0 


5 


18 Nov., 1808. 






Rev. R. F. Meredyth, 


300 


0 


0 


200 


0 


0 


40 


0 


0 


1 


22 Sept., 1806. 






Edward C. Morris, . 


103 


10 


0 


150 


0 


0 


150 


0 


0 


5 


7 Dec., 1801. 






Arthur E. Herbert, . 


300 


0 


0 


300 


0 


0 


00 


0 


0 


1 


13 Oct., 1860. 






Rev. R. F. Meredyth, 


000 


0 


0 


500 


0 


0 


100 


0 


0 


1 


7 Feb., 1850. 






Edward Harnett, . 


1,050 


0 


0 


1,000 


0 


0 


400 


0 


0 


a 


25 Sept, 1858. 



Office of Public Works, 
Dublin, 1862. 



By Order, 



E. Hornsby, Secretary. 
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Schedule. — Abstract of Final Awards, and Repayments thereon, np to the 31st March, 1862, 

Annual Report, for the year 1861, of J. J... Boylan, C.E., Lough Neagh (Lough Beg), stationed at 
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APPENDIX TO THIRTIETH REPORT 01' THE [1861-62. 

Schedule. — Abstract of Final Awards, and Repayments 



Armagh ( Supplemental , 25 th Octo- 
ber, 1854), . 

Ardee, . 

Balia, . 

Ballinakill, . 



Ballinamore 



23rd 



\Oth 



■22nd 



Navigation, 
Drainage, and 
Ballyconnel, ) Waterpower, 
Ballinaskea & Castlerickard, 
Ballinderry, . 

Ballinhassig, . 

Ballybay, 

Ballycasey ( Supplemental , 
February, 1855), 

Ballycowan, . 

Ballynahown, 

Ballyteige, 

Blackwater, ■ 

Boardsmill, . 

Boley (Supplemental Otk April, 
1857), . . 

Borris-in-Ossory, . 

Borrisokane (Supplemental, 
March, 1855), . 

Broadlough (Supplemental, 
January, 1350), . 

Brosna, (Ferbane div.) . 

Burren, .... 

Cabore (Supplemental, 20th Fc 
ary, 1857), 

Camoloon, 

Camoge, 

Cappagh, 

Carbary Mill-stream, 

Carrigans, 

Carriggower (Supplemental, 
October, 1801 ), . 

Carrowmore Lake ( Supplemental , 
Dlst March, 1850), . 

Castlebar Lakes ( Supplemental, 1th 
March, ISOS), . 

Castleberuard, 

Castleinartyr, 

Cavetowu, 

Clonakilty, . 

Clonlost, 

Coolaney, 

Cork Slob, 

Croghan, 

Crosslough, . 

Cuilmore ( Supplemental , lOt/i Ja- 
nuary, 1856), . 

Currogha, 

Curraunboy ( Supplemental , 
January, 1850), 

Deel, .... 
Derryholmes, 

Derrylin, 

Drumbominy, 

Drumcliif, 

Dungolman ( Supplemental , 

April, 1856), . 

Dunkelliu, 

Dnnmoran ( Supplemental , 
September, 1858), 

Dunmore, 

Eslin, .... 

Bane (Supl., let July, 1S54), 
Fergus, .... 
Foranwell, 

Garr, .... 

Glenarriff (Red Ray), . 

: : 

Gorteen, 

Headford, 

Hermitage, . 

Hind River, . 

Inny, .... 

Keenagh, 

Kilbeggan _* 

Kilbride, 



10th 



10I/t 



30th 



Galway, 

Louth and Meath, . 
Mayo, 

Meath, . . • 

Cavan, Fermanagh, Lei- 
trim, and Roscommon, (_ 
Cavan, Fermanagh, andf 
Leitrim, ) 

Meath, 

Westmeath and King's, 
Cork, .... 
Roscommon, 

Tipperary, . 

Kildare, 

Westmeath and King's, 
Wexford, . 

Meath and Kildare, . 
Meath, 



Tipperary, . 

Kildare, Meath, West- 
meath, and King's, 

Mayo, 

Westmeath and King's 
Carlow and Kildare, 



Wexford, 

Mayo, 

Limerick, 

Galway, 

Kildare, 

Donegal, 



Wicklow, 



King's County, . 

Cork, 

Roscommon, 

Westmeath, 

Sligo, 

Cork, County of City of, 
Roscommon, 



Mayo, 

Meath and Westmeath, 
King’s, 

Fermanagh, 



Sligo, 

Galway ,Mayo,& Roscommon 
Leitrim, 

Louth, 

Clare and Galw: 

Kildare, 

Do., 



Antrim, 

Louth, Meath, Cavan, and j 
Monaghan, 

Kildare, 

Leitrim, 

Kildare, 

Rosoommon, 

Longford and Westmeath, 



Westmeath and King's 
Do., 

Kilkenny and Tipperary, . 



j 

.455 -< 



3,900 

1,658 

23,000 

3,300 



1,000 

15.000 
20,752 

50.000 
6,850 



20,500 

304,130 

1,000 

389,120 

40,000 



C1.1S4 

34,856 

1,600 



1,000 

38,000 

12,960 

8,000 

2,000 

3,500 

90,744 



7,680 

96,161 

19,840 

87,400 

134,400 

3,800 

3,600 



16,000 

231,116 

18,000 



Date when 
Awards 
made Anal. 


Total 

Amount of 
Expenditure, 
purposes. 


Portion of 
Expenditure 
charged to 
Counties for 
’ubllc Works. 


Portion 
of Total 
Expenditure 
charged on 




£ s. d. 


M s. d. 


£ e. d. 


29 April, 1852, . 


4,034 5 10 


220 12 9 


3,000 0 0 


18 Sept., 1854, . 


22,280 0 8 


1,355 0 3 


0,920 12 5 


G April, 1857, . 


18,213 15 2 


710 5 11 


3,900 0 0 




1,107 4 7 


93 34 3 


1,073 10 4 


10 January, 1860, 


228651 10 5 


0,000 0 0 


- 


.6 March, „ 
0 „ 


03,500 4 2 


2,208 5 1 


24,412 0 0 
750 0 0 


26 October, 1850, 


2,223 11 7 


187 4 1 


2,036 7 6 


30 April, „ . 


1,262 9 10 
7,844 17 1 


130 1 3 


1,180 8 7 


13 October, 1851, 


568 8 9 


7,276 8 4 


1 „ 1850, 


848 17 4 


41 0 2 


807 11 2 


17 „ 1851, 


3,805 3 2 


185 13 4 


3,000 0 0 


1G June, 1849, . 


729 3 2 


87 9 30 


041 33 4 


14 April, 1852, . 


6,802 7 3 


503 17 7 


0,388 9 8 




43.526 15 3 


58 0 0 


16,808 15 0 


16 March, 1849,. 


12,135 10 0 


1,839 15 9 


10,276 0 9 


2G October, 1850, 


4,191 5 3 


677 19 )0 


3,513 5 5 




2,220 14 2 


139 19 7 


1,30(1 0 0 


27 Sept., 1854, . 


20,020 5 1 


070 16 5 


10,000 0 0 


2!) April, 1852, . 


10,038 17 11 


029 0 0 


6,500 0 0 


21 „ 1865, . 


50,090 11 0 


5,124 18 10 


22,850 12 2 


26 October, 1850, 


1,241 10 9 


135 15 0 


900 0 0 


18 April, I860, . 


107022 4 8 




39,540 0 0 


29 October, 1852, 


20,079 0 11 


1,083 38 9 


24,395 10 2 


13 „ 1851, 


4,310 14 11 


40 11 0 


3,200 0 0 


26 „ 1850, 


002 13 0 


388 13 1 


214 0 4 


22 March, 1852, 


4,437 11 9 


90 17 11 


4,346 13 30 


27 „ 1857,. 


10,260 8 1 


390 0 0 


7,140 0 0 


19 October, 1849, 


037 10 10 


34 18 3 


002 12 7 


26 „ „ . 


2,475 7 10 


141 0 3 




30 April, 1850, . 


3,237 8 4 


102 10 7 


3,134 17 9 


30 ., „ . 


7110 12 1 


0 7 3 


493 0 0 


29 „ 1851 . 


1,708 6 4 


11 15 7 


277 7 7 




22,802 9 0 


9.0 17 7 




20 „ 1854, 


7,389 19 0 


613 6 0 


4,940 0 0 




1,033 18 0 




1,933 18 5 


0 Sept., 1804, . 


10,825 (1 2 


32 1 3 




13 October, 1851 


2,400 14 3 


209 9 0 




2!) April, 1852, . 


4,U20 0 0 




4,625 0 0 




5,920 7 11 








3,040 0 6 


108 9 5 


3,431 11 1 


3 „ 1805, . 


400 1 2 


- 


352 0 0 




320 13 C 


18 8 10 


49 5 11 


30 April, „ . 


1,204 5 9 


- 




20 October, 1850, 


295 5 7 


26 9 4 


200 0 0 




20,783 12 7 


2,096 17 4 


13,700 0 0 




7,196 4 0 


487 1 0 7 


0,708 7 11 


19 Dec., 1855, . 


787 14 0 


- 




30 April, 1850, . 


333 8 9 






29 „ 1802, . 


4,070 7 9 


224 7 8 




29 Sept, 1852, . 


10,587 1 10 


335 12 6 


8,000 0 0 


7 „ 1857, . 


42,909 12 0 


826 9 7 




29 April, 1852, . 


4,733 10 6 


110 0 10 


3,301 0 0 


26 „ 1859, 


53,008 19 10 


1,749 10 1 




12 „ 1852, 


13,356 0 3 


577 16 2 




20 Sept., 1851, 


8,155 15 0 


926 3 1 




30 October, 1800 


08,010 8 8 


433 1 8 




29 „ 1851 


3,475 1 8 


67 2 7 




1 „ 1850 


3,816 12 8 


385 12 6 






3,345 4 4 






27 „ 1855, 


47,548 19 8 


2,893 0 0 


200 0 0 




3,526 4 11 


139 10 4 


3,380 14 7 
923 2 0 


10 Sept., 1850, 


1,010 12 9 


87 10 9 


16 June, 1849, 


286 16 1 


13 5 10 




11 July, 1856, 


20,890 0 1 


1,410 16 1 




13 October, 1859 


58,208 3 3 


761 4 8 


4,450 0 0 


7 April, 3858, 


10,829 6 7 


239 2 8 


15 October, 1857 


29,959 8 7 


~ 


1,290 4 3 


0 „ 1855 


8,058 3 5 


832 8 9 


4,000 0 0 
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thereon, for the Year ending 31st March, 18C2. 



Increase 


| 




fi! 






Bepayments. 










Instalments 


















half-yearly, 






i 








District*. 


caused hy 
Drainage. 




with Interest. 


«!f 


31st March, 1861. 


ending 31st 
March, iKlii 








£ S. 


d. 


£ d. 




£ s. 


d. 


£ *. d. 


£ s. 


(7. 






9 




35 


2,649 2 


10 


210 3 9 


2,859 6 


7 


Annagh. 


1,751 19 






30 


7,079 12 


!) 


894 19 7 


7,974 12 


4 


Ardee. 






on 


1,452 4 


5 


253 5 6 


1,705 9 




Balia. 








32 


1.340 1 


7 


40 17 3 


1,380 18 1U 


Balliiiakill. 






3,000 0 0 


10 


0,0u0 0 


0 


G,000 0 0 


12,000 0 




] B allin amore") Navigation, 

)■ and j- Drainage, and 

j Ballycormel) Water-power. 


1,748 16 10 


839 9 fi 


44 


0,801 C 10 


1,941 4 11 


8,742 11 


9 








32 


2,189 4 


7 


176 4 1 


2,365 8 


8 


B allin askea and Castlerickard. 








32 


1,241 6 


7 


77 12 1 


1,318 18 


8 


Ballinderry. 








00 


4, 590 7 


6 


443 5 9 


5,039 13 




Ballinhassig. 


124 0 




44 5 8 


24 


993 3 


0 


73 7 4 


1,060 10 




Ballybay. 








48 


2,540 18 


5 


112 1G 1 


2,659 14 


6 


Ballyeasey. 








40 


676 3 


0 


33 13 4 


709 10 


4 


Bally co wan. 








32 


3,400 1 


9 


531 19 9 


5.938 1 


6 


Ballynahown. 










6.305 2 


:o 


1,031 13 C 


7,550 10 


4 


Ballyteige. 










12,031 6 


8 


462 12 10 


12.493 19 


0 


Blaekwater. 


428 2 


1 


159 4 4 


32 


4,206 17 


6 


250 6 1 


4,457 3 




Boards mill. 






u 


1,422 11 


6 


111 13 3 


1,534 4 


9 


Bolev. 


1,083 18 


2 


305 11 2 


40 


6,357 13 


11 


727 13 4 


7,085 7 


3 


Borris-in-Ossory. 


305 m 


g 


153 2 1 


48 


4,989 14 


4 


323 0 10 


5,312 15 


2 


Borrisokane. 


1,(538 15 


1 


745 2 8 


* 


15,002 15 


* 


1,371 18 11 


16,374 14 




Boyne. 










1,181 1 


1 




1,191 1 


1 


Eroadlonah. 






44 


2,700 17 


G 


3,230 1C 5 


5.936 13 


11 


Brosna (Ferbane div.) 


2,389 19 


9 


92!) 10 2 


40 


19,730 10 


0 


1,377 13 2 




2 


Burren. 




0 




35 


2,925 10 


0 


71 13 11 


2.997 9 


11 


Cabore. 








44 


380 4 


8 


14 17 4 


601 2 


0 


Camcloon. 




0 




24 


4.294 4 11 


345 11 7 


4.639 16 


6 


Camoge. 






48 


2,043 13 


9 


420 G 0 


2.966 0 


0 


Cappagh. 






22 3 5 


40 


540 10 


3 


43 15 3 


594 5 


G 


Carbnry Mill-stream. 


217 3 




85 17 0 


40 


2,169 2 


!) 


161 8 7 


2,330 11 


4 


Camgans. 


274 16 


9 


126 7 0 


30 


2,845 17 


3 


208 10 8 


3,054 7 


10 


Carriggower. 


54 18 


5 


15 10 3 


20 


493 0 


8 


31 4 4 


524 5 


0 


, Carrowmore Lake. 










310 19 


7 




310 19 


7 


Castlebar Lakes. 










3,101 11 


7 


665 3 5 


3,7GG 15 


0 


Castlebemard. 








48 


2.690 14 


3 


318 9 1 


3.001 3 


4 


Castlemartyr. 


117 1 




55 18 5 


60 


1,004 15 


9 


129 1 10 


1.133 17 


7 


Cavetown. 



which have 

been Drained 
or Improved. 



a. n. p. 


£ s. d. : 


907 0 39 


4 4 1 


8,252 0 11 


(i 12 0 


1,769 2 20 


9 18 10 


430 3 3 


2 9 10 


6,379 1 34 


8 0 8 






73S 0 20 


2 15 2 


311 0 38 


3 12 5 


1,452 3 5 


5 0 2 


414 3 27 


1 18 11 


753 3 6 


4 1G 0 


215 2 29 


2 10 G 


2,032 2 20 


3 2 10 


2,993 0 2 


14 10 5 


3,827 2 18 


2 13 8 


1,428 3 12 


2 9 2 


083 0 4 


3 0 11 


3,024 3 27 


5 5 1 


1,517 0 39 


fi 5 4 


6,779 1 16 


7 13 0 


198 3 19 


5 11 3 


11,998 0 30 


8 13 4 


8,008 0 6 


3 0 1 


617 1 24 


fi 18 4 


72 3 37 


2 18 7 


1,412 0 7 


3 17 


2,577 3 27 


fi 3 1 


190 0 20 


3 16 


034 2 18 


3 13 fi 


502 0 31 


5 5 in 


199 2 30 


3 19 2 



185 2 27 | 9 2 
2,4119 B 27 j 8 17 
1,114 15:01 
30!) 0 37 j 0 5 
392 0 80 ‘ 30 1!) 
048 2 5 j 3 7 
792 3 IS j 5 1G 
214 0 20 ! 87 13 
847 2 1 4 1 

91 0 35 i 4 9 

I 



40 0 31 1 5 10 
4,499 3 30 i 4 3 
5,000 1 () j 1 3 Hi! 
187 0 4 4 4 “' 



4,837 

2,039 

1,521 



0 35 

1 10 



5 4 11 
10 15 8 
4 18 
4 15 0 
9 3 0 
3 11 3 
3 12 8 



0 30! 8 7 2 



6,769 0 38 



0 12 
1 20 



2,966 

0,850 

1,758 

5,498 



6 11 11 



241 2 7 
573 6 10 
277 11 0 



19 6 0 
1,584 8 9 
938 1 4 
49 9 11 
3G 11 6 
207 11 1 

929 1 6 
1,094 15 0 

2S2 10 4 
1,051 1 11 
886 15 1 
633 2 7 
1,752 9 3 
203 1 11 
282 10 8 
214 12 4 
1,904 17 0 

438 6 2 
144 10 9 
26 13 11 
763 8 5 
1,400 9 5 
317 15 2 
975 0 9 



394 11 1 ! 40 : 

SO 16 10 ; 40 ' 

119 8 0 ! 76 I 

254 1 0 32 ! 

118 14 7 ; 44 J 

12 2 1 44 i 



357 8 0 24 



1.761 1 
2,125 1 
4,620 1 
2,250 1 



235 19 1 
501 8 
264 11 
22 17 



1 3 Clonakilty. 
1,912 16 8 Clonlost. 
2,361 16 3 Coolaney. 
5,121 19 4 Cork Slob. 
2,521 10 10 . Crush an. 
170 5 9 Croaslougb. 



11!) 8 4 



1,283 15 3 ; 6b 16 10 : 1,352 12 1 



Goilmare. 

. Cnrragha. 



95 17 4 
489 0 6 
396 11 2 
205 6 10 
845 18 10 
125 7 8 
120 4 8 



7 16 11 
124 12 1 
43 13 11 



241 16 5 1 
10,661 13 7 i 
7,249 7 2 j 
132 17 11 : 
812 9 7 
1,993 4 1 

6,697 3 8 
4,492 2 7 

2,314 5 2 
3,653 4 0 
9,998 19 6 
5,106 13 10 
1,174 9 2 
2,451 0 1 
2,986 0 11 
2,300 15 7 
1 12,881 8 5 
3,749 16 10 
995 18 4 
304 16 3 
5,610 9 4 
8,614 4 11 
1,810 7 11 
l 4,202 6 0 
2,401 10 5 



241 16 

1.151 12 1 11,813 5 
■559 6 0 7,808 13 



Currannboy. 
Deel. 

Derryholmes. 
159 8 11 Derrylin. 

340 14 8 Drumborainy. 
2,169 8 4 Drum cliff. 



7 4 



1,726 15 2 
93 2 10 
86 9 6 
12 18 2 
646 10 5 
1^507 10 2 
800 2 0 
918 10 11 
381 18 0 



i j 7,491 
1 5,518 

) ! 2,503 15 0 ; 
! ' 4.691 10 8 I 
) ; 10,405 1 3 ; 
r i 5,313 1 5 
t I 2,802 4 4 
J j 2,693 15 3 
' 1 8,235 4 7 
2,465 16 1 
14407 18 7 
3,842 19 8 
1,082 7 10 
317 14 5 
6,256 19 9 
4,821 15 1 
2,170 9 11 
5450 16 11 
2,783 8 5 



Dnnraoran. 

Dn.maore. 

Eslin. 

Fane. 

Fergus. 

; ForanwelL 
, Gair. 
j GlenarrifL 
J Gljde. 

I Gorteen. 

; Headford. 
j Hermitage, 
j Hind River, 
i Inny. 

' Keertagh. 



G2 
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District*. 


! _ 
i ° un ° e8 ’ 


Area of 
tatehment, 
lain Danin. 


it 


Date when 
Awards 
made final. 


, Total 

Expenditure 

I.xoond arr, | i;llftlfr0( , l0 
for nil Counties for 

purposes. | p ubUo Works. 












1 



Kilcock, . 
Kill, 



Killimor ] 



l‘M 






(Lands, 
r 1 Mills. . 

Kilmaganny, . 

Kilmaine ( Supplt 

March, 1855) 

Kilmannook, (Supplemental, 18 th 
Avgust, 18341, .... 
Kilmurry, ..... 

Ivinmeen, 

Lavally, 

Leesborough, 

Lisdull", 

Longford, 

Lorrlia (Supplemental, 2!lf7i April, 

1837), 

Lough Alick ( Supplemental , 30th 
September, 1858), 

Loughaus, 

I.oughs Cor- | Navigation, f 
rib, Mask, |- Drainage, and j 
and Carra, ) Mill- Power, l 

Lough Crew, 

Lough Dalla (Supplemental, 10 th 
October, 1601), .... 
Lough Gara and Mautua, 

Lough Lannagh, 

Lough Mask ami E ; 

Loiighnasaggart, 

| Navigation, 

Lough Neagh •{ Drainage, anu 
l IFatcr-poiOi'r, 
Loughs Ongltb.w and Gmvno, & 
Magbera, .... 

Miles and. Tetnplebryau, . 
Monivea, .... 
Moyne and Crosspatrick (S apple- 
mental, 10 th October, 1801), 
Moyour ( Supplemental , lith April, 

1855), 

Mullawn ( Supplemental , 10 th Ja- 
nuary, 1850), .... 

Mullal'aiTy (Supplemental, lOtA Oc- 
tober, 1801), . 

Nobber, 

Oranbill (Supplemental, 18t7i Feb-) 
ruary, 1837), ... 0 

Owenabrockngb (Supplemental, 
13th March, 1853), 

Owenkeagh, . 

Batb,’ or Clooneon (Supplemental, 
3 1st .March, 1800), 

Ratooragh, . 

Red Bog, 

Rinn and Blackriver, 

Saleen Lough, 

Shandon, 

Shandrum, . 

(Supplemental 1 Lands, 
Shmrone | ^ ls / 3 V a r.l850), j Mills, 

Shrule, 

Sow (Supplemental, 23rd March, 
1850), 

Strokestown, 

Tawnawoggaun (Supplemental, 31st 
March, 1836) . 

Tomplemore (Lands, 

(New award) (Mills, 
Turlonghmore, 

"Wilkinstown, . 

Wottonstown, 

Youghal, 



| Meath, 

Cavan, 

Galway, 

Do., 

I Kilkenny, 

| Mayo, 

Wexford, 

Meath, 

Fermanagh, 

Galway, 

Monaghan, 

Galway, 

Longford, . 

Tipperary, . 

Mayo, 

Killeen .. 

County of the Town of! | 
Galway, and Counties V 
of Galway and Mayo, J 
Meath, .... 

Mayo, . . . _ . 

Mayo, Roscommon, X- Sligo, | 

Mayo and Galway, . 

Meath and Westmeath, 
Antrim, Armagh, Down,! 
Londonderry, and Tv- j 

Cavan, Leitrim, andLongford, i 

Cork, 

Galway, 



Meath, 

Galway, 



Mayo, 

Cork, 

Clare, 

Longford and Westmeat 
Cork, . 

Meath, 

Leitrim and Longford, 
Mayo, 

"Waterford, 

Mayo, 

King’s and Tipperary, 
Do., 

Mayo and Galway, 



3,230 

17.000 
40,311 

18.000 

10,000 

8,532 

2,000 

1,000 

28,100 



128,000 1 
21,410 1 
225,000 1 
2,500 



200,480 1 
10,000 
10,283 
54,000 1 



0,000 

18,700 

37,120 



lG Sept., 1850, 

7 August, 1805, 

!9 March, 1800, | ' 

.3 Sept, 1805, 

!9 April, 1831, 

!G October, 1840 
10 July, „ 

2 Sept., 1800, . 

!7 October, 1800, | 
!0 Deo., 1855, . 1 
.8 October, 1851, 

.2 April, 1830, 

8 October, 1800, ] 

April, „ 
Sept., 1854, 
June, 1809, 
Sept., „ 

April, 1800, 

Oct, 1851, 



10,984 13 1 
I 10.990 10 

,830 13 
938 13 
244 10 
10,820 8 
0,081 8 
1,540 15 1 
44,924 13 



4,119 19 
4,107 7 
1102,289 10 
UG.717 1 
36,938 16 
2,703 19 



20 ,, 

28 April, 1858, . 

7 „ 1807, . 

14 January, 1858, 
6 Sept,, 1849, . 
18 Feb., 1809, . 

j 20 October, 1859, 
30 „ 1851, 

29 April, 1852, . 

„ 1857, . 

„ 1800 , . 

I 2G October, 1850,1 



7 II 



24,057 
18,440 
03,300 1 
083 14 tl 
1104,374 10 4 



[111,085 0 
1,397 12 
1,302 5 
10,89(1 1 

702 13 

8,704 1 2 I 



1,412 3 5 
9 0 0 
37,13710 0 
8,013 U 0 
Mills, 
1,31218 7 

09 10 0 
1 1,228 12 11 

23 1 (i 
1,030 19 9 
13 12 2 



20 October, 1800, 
80 April, .. 

25 October, 1804, | 

30 Sept., 1852, 

13 October, 1851, 
6 Sept, 1849, 

20 April, 1859, 

29 „ 1851, 

13 October, „ 

30 April, 1850, 

*“ „ 1853, . 

I 10 April, 1857, 



3,104 a 
1,277 7 
20,000 11 

0,671 0 
928 7 1 
904 19 1 
33,400 7 1 
3,079 13 1 
1,030 13 
712 10 
8,381 2 

30,573 19 

8,825 9 
1 42,097 0 1 I 



90 10 11 
70 11 7 
1,078 18 4 



1,801 !) 
1,000 0 
21,0110 0 
90 0 
7,000 0 



7,830 13 7 
883 18 f 
244 10 • 
4,200 0 ( 
3,000 0 ( 
1,040 15 11 I 
18,200 I 



2,045 9 11 
10,050 0 0 
4,100 0 0 
10,000 0 0 



1,397 12 1 
1,322 0 0 
5,092 0 0 

079 12 3 

4.000 0 0 
300 0 0 

852 9 5 
7,053 5 5 

2.000 0 0 



1,500 0 0 
1,200 15 8 
14,000 0 0 



00 10 11 ! 898 

2,279 14 3 ; 15,000 
135 18 0 2,943 

370 0 0 i 000 
I 712 
414 0 11 ! 0,000 
172 

032 0 1 ; 7,500 



15 5 
12 0 
10 3 



Galway, 
Meath, 
Louth, 
Cork, . 



| 212,480 
10,000 
6,300 
1,547 1 



26 October, 1850, 
|}l July, 1854, | 
!8 June, 1855, . 
19 October, 1840, 
00 Sept, 1851, . 
18 Feb., 1857, . 



00,718 1 
1,704 0 
1,102 13 
22,776 0 0 I 



1,126 10 
ISO 17 
80 17 



4 1,000 0 0 

2 ‘ 7,500 0 0 

j 280 0 0 

23,000 0 0 

1,573 2 5 

1,021 15 5 1 



The difference between the total expenditure i 
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thereon, for the Year ending 31st March, 1862 — continued. 









Cost 


Increase 






*lf! 




* 










Injured Lauds, 
which have 
been Drained 
or Improved. 

Measure. 


of the 




Instalments 
payable 
half-yearly, 
to repay Cost 
witb Interest. 




















Drainage, 

including 

Interest, 

Sec. 


of these Lands, 
caused by 
Drainage. 


m 

m 

m 


To 

31st March, 1861. 


ending 31st 
March, 131.2. 


TotaL 


Districts. 




A. 


it. 


F. 


£ 


S. d. 


£ *. 


d. 


£ ft. 


d. 




£ s. 




£ ,. 


d. 


£ s. 


d. 






401 


3 


11 


3 


13 4 


190 4 


1 


67 15 


1 


40 


1,497 3 


0 


128 15 


9 


1,620 18 


9 






63C 


3 


0 


4 


8 0 


101 G 




30 11 


1 


40 


589 17 


11 


50 8 




040 0 




KilL 




6,344 

1 


l 


15 

9 


8 


0 1 


1,509 13 


1 


722 2 
3 1 


11 


44 


| 9,630 10 


i 


1,432 0 


5 


11,002 10 


9 


Killimor. 




2,821 


2 


0 


3 


15 5 


499 6 


u 


228 4 


3 


48 


4,970 18 


6 


236 3 


10 


5,207 2 


4 


Kilmagannr. 




1,120 


3 


30 


9 


10 3 


622 12 


r» 


185 11 


10 


40 


0,149 2 


9 


054 11 


10 


6,803 14 


7 


Kilmainc. 




- r r..i 






19 


6 3 


702 0 


l 


241 17 


6 


24 


7,708 18 


0 


477 19 


0 


8,180 18 


0 


Ki'mannock. 




309 


1 


22 


2 


7 9 


143 10 


l 


32 9 


8 


40 


848 11 10 


51 11 


5 


909 3 


:j 


Kilmurrv. 










2 




28 2 


9 


10 9 




32 


218 12 


0 


20 14 


3 


239 0 


3 


Kinmeen. 




1,940 




0 


7 


19 2 


304 9 


8 


140 3 


0 


44 


1,822 O 


0 


209 0 


3 


2.091 5 


3 


Laraily. 




728 






8 


0 3 


221 11 


9 


103 3 


3 


44 


1,299 1 


11 


201 1 


11 


1,500 3 


10 


Leesborouch. 




498 


1 


11 


3 


2 0 


112 16 


8 


48 7 


2 




923 19 


0 


04 15 


11 


1,018 14 11 


Lisdnff. 




3,972 


2 


29 


10 


13 11 


1,300 7 


9 


025 17 


2 


44 


5,185 4 


2 


2,214 14 


3 


7,399 18 


5 


Longford. 




1,037 


1 


13 


3 


5 3 


335 7 


0 


92 a 


4 


24 


3,059 15 


1 


89 15 


0 


3,149 10 


1 


Lorrltn. 




921 


o 




2 


19 10 


240 19 


7 


83 8 


9 


in 


2,299 0 


4 


1*3 4 


3 


2,482 4 


7 


lough Alick. 




548 




2 






214 4 


4 


00 10 


0 


40 


935 17 


10 


125 11 


10 


1,001 9 


8 


















1,488 0 


0 


10 


3,171 13 


9 


3,021 2 


6 


0.192 10 




( Loughs Cor- 1 hariqati'.in , 




5,032 




4 


22 


13 10 


1,801 4 


2 


835 14 
480 11 


1 

0 


50 

40 


• 0,075 1 


G 


3,209 18 


0 


9,284 19 


6 


rib, Mask, VDrainagt, and 
l andCarra. J Mill Power 




489 




34 


5 


6 1 


140 4 


3 


09 2 


0 


72 


1,938 9 


3 


103 9 


8 


2,041 18 11 


Lough Crew. 










o 




201 10 


2 


97 0 


7 


40 


2,054 11 11 


15ft 1 


7 


2.209 13 


0 


Lough Dalla. 








20 










300 4 






2.450 10 


2 


717 11 


1 


3,108 1 




Lough Gara and Slantua. 






o 


9 




241 13 




117 19 


it 


00 


1,447 10 


S 


280 13 


1 


1,734 9 


9 


Lough Lannsgli. 










10 


13 0 


025 10 




302 1 




CO 


2,830 1ft 


9 


077 19 




3.514 14 11 


Lout’ll Mask ifcPJver Robe. 










3 




59 11 


4 


20 19 


0 


10 


801 15 




4 8 


n 


800 4 


4 


L'Uivliiiasaggart. 


















3,713 14 


11 


10 


13.329 0 




8,022 11 




22.251 11 




) (Navigation, 






o 








9,879 0 


8 


3,7.82 13 






25,495 8 


0 


7,312 18 


3 


32,808 0 


3 


- Longli Neagh, hrainage, and 


















12 0 


;> 
















) ( V a Ur -power. 






.) 






8 4 


2,500 14 


4 


1,200 3 


2 


44 


5,207 0 


4 


2.469 8 


3 


7,730 14 


7 


Loughs Oughte-r. Gowna, Ac. 






1 




3 








59 19 


5 




1,208 11 


0 


97 13 




1,506 4 


5 


Maghera. 














45 1ft 




44 


OSS l 


4 


no in 


0 


978 11 10 


Miles and f emplebrvan. 




1,481 


0 


0 


10 


11 7 


305 7 


4 


140 9 


9 


00 


2, OSD ft 


7 


2S5 19 


' 


2,071 4 


0 


Jlonivea. 


96 


1 


32 


7 


0 11 


50 10 


10 


23 10 


3 


44 


361 1 


0 


47 11 


•-* 


008 12 


a 


Moyne and Crosspatrick. 


1,040 


3 


11 


7 


8 5 


553 8 


4 


98 17 


3 


26 


4,854 10 


1 


105 2 


10 


0,049 12 


n 


Mr, your. 


74 


3 


13 


4 


9 2 


29 11 


1 


Paid off. 


' 


302 19 


8 


- 




302 19 


8 


Mill lawn. 














117 5 


1 


39 0 


■2_ 


30 


932 3 


3 


_ 




932 3 


3 


Mullafarry. 




1,357 


1 


3 


5 


3 11 


580 13 


2 


200 8 




40 


5,823 9 


“ 




0 






Nobber. 




974 


0 


16 


3 


15 7 


315 10 


1 


87 13 


. 


20 


3,404 17 


0 


112 4 


9 


3,517 1 


0 


Oranhiil. 














224 1 


G 


23 9 


1 


20 


1,802 5 


3 


11 0 


; 


1,813 5 


10 


Owenabrockagh 


















41 15 


1 


44 


1,007 2 


3 


109 4 


2 


1,110 4 


5 


Owenkeagh. 




4,305 


0 


29 


4 


8 1 


1,032 15 




450 8 


6 


48 


7,800 2 


4 


SOI 5 


1 


8,061 7 


5 


Quin. 










r, 




401 10 


10 


167 8 11 


32 


3,502 16 


10 


339 12 


o 


3,901 8 


10 


Rath, or Clooneen. 


















23 9 


1 




687 8 


» 


20 2 


5 




2 


Ratooragh, 






2 












33 0 




40 


848 17 




97 13 


a 


940 10 10 


Red Bog. 




4,095 












515 10 




44 


5.045 13 


11 


909 7 




0.554 1 


4 


F.inn and Blackriver. 
















74 7 


3 




2.219 ft 


10 


120 9 




2,339 15 


n 


Saleen Lough. 












4 10 










44 


799 0 


5 


45 2 


4 






Shandon. 




132 


1 


35 


ft 


53 10 


0 


24 13 


1 


44 


753 12 


5 


20 .> 


0 


773 17 


5 


Shandrum. 




1,288 


3 


7 

0 

5 


6 


0 11* 


434 19 


7 


Kill 4 


in 




l 3,082 11 


8 


295 15 


1 


3,968 0 


9 


Shin rone. 




3,207 


0 


9 


4 10 


443 19 10 


215 15 




00 


4,fiS9 14 


3 


295 14 


7 


5,185 8 


10 


Shrule. 




1,983 

7,47S 




in 










290 19 


0 


44 


4,971 16 10 


427 14 


7 


5,399 11 


5 


Sow. 




2 


21 


5 


8 3 


1,794 17 


10 


741 5 


4 


44 


10,311 13 


5 


1,474 13 


4 


11,786 6 


9 


Strokestown. 










4 


0 1 


82 10 10 


33 7 


3 


30 


1,252 14 


5 


20 9 


11 


1,273 4 


4 


Tawnawoggaun. 




3,394 

2 

8,186 


0 21 
2 0 


4 


7 3 


1,203 0 


10 


334 17 
12 10 
749 16 


0 

10 


48 


l 6,124 4 1 
9,793 10 11 


604 17 
1,438 7 


0 

8 


0,729 1 
11,236 18 


1 

2 


Templemore. 

Turloughmore. 














57 17 


0 


40 


1,533 1 


1 


107 14 


8 






Wilkins town. 




















6 


40 


856 2 


3 


80 4 








Wottonstown. 




224 


0 


0 


101 


13 7 


500 0 


0 


240 14 


4 


44 


1,903 0 


4 


6,254 19 








YoughaL 




259,736 


o 


4 


Average. 
8 11 4 


74,502 7 


o 


39,075 9 


1 




452,683 16 


4 


84,380 6 


7 


537,569 2 


11 






Add Repayments for Conntv Works on Shanagoldsn District, for which no Award has been made, 


227 15 


5 






















Total Repayments, 








[537,790 18 4 





mud the Conntiw is the amount remitted by order of the Trcmsury. under Art 16 * 17 Vic., o. 130. 
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Appendix C. 

Extracts from 
the Annual 
Report of 
Mr. J. J. Boy- 
lan, c.e. 



DRAINAGE, NAVIGATION, AND MILL POWER. 



Annual Report of Mr. J. J. Boylan, c.e., 



On the Lough Neagh District, in the Counties of Antrim, A rmagh, Down, Den g, and Tyrone. 



For the year 1861. Dated 12tli February, 1862. 



Drainage. 

These works are in the custody of the Trustees ap- 
pointed by the Proprietors since the final settlement of 
the award in 1859, and no work was executed under 
this head by the Board during the past year. 

Navigation. 

The operation of deepening and widening the naviga- 
tion channel through Lough Beg, under the circumstances 
referred to in my last annual report, was continued by 
the steam-dredger during the early part of the past year, 
and was completed up to the deep water in the new cut, 
at the south end of the lake, on the 17th of April last, 
leaving a good channel, defined by timber piles through 
the lake, of an average breadth of 80 feet at bottom, 
and having a depth of 7 feet of water at the ordinary 
low summer water-level. The length of this channel 
dredged during the past year was 1,250 yards. 

Immediately on the completion of the above work, 
the steam-dredger was set to work in the Toome canal 
to remove a sand-bar, and some other obstructions that 
existed in the channel at the time of making the award 



in 1859. The work was finished on the 20th May last, 
when a channel, 36 feet wide at bottom, and having a 
depth of 7 feet of water at the ordinary low summer 
water-level, was completed from the deep water in 
Lough Neagh to Toome Lock. 

On the 31st May last, all work in this district under 
the Board was brought to a close, and the steam-dredger 
and dredger-plant wore handed over, at Movanagher, 
to the Superintendent of the Lower Bann Navigation 
Trustees. The office furniture and materials in the 
store at Toome were sold, and the occupancy of the 
office and store-yard terminated. 

Mill Power. 

There was no work executed under this heading 
during the past year. The season’s crop of grass on 
the mill-site plots was sold for the sum of £11. 

Quantity of work executed during the year 1861 
Clay and sand dredged in navigation chan- 
nel through Lough Beg, . . 17,076 cubiefyards. 

Do. dredged in Toome Canal, . 3,980 „ 

Total, . 21,05c „ 
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APPENDIX D. 



INLAND NAVIGATIONS AND HARBOURS. 

Extracts from the Annual Reports, for the year 1861 

Stations. I’age 

No. 1. — Adams, Robert, Tyrone Navigation, , . Coalisland, . . . .56 

2. — Bellew, James, Boyne Navigation, . . Old Bridge, . . . .56 

3. — Boylan, J. J., Donagliadee Harbour, . . Donaghadee, . . . .56 

}i 4. — Merrick, J. M., Shannon Navigation, . . Athlone, . . . .57 

5. — Molloy, W., Shannon and Maigue Navigations, Limerick, . . . .58 
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APPENDIX TO THIRTIETH REPORT OF THE 



[1861-62. 



Appendix D. 



Report of Mr. Robert Adams, Inspector, 



Report of Mr. 
Robert 
Adams, In- 
spector. 



On the State of the Tyrone Navigation. 
For the year 1861. Dated 1st January, 1862. 



I have the honour to report for the information of 
the Commissioners that during the year just ended no 
new work has been executed on the Tyrone navigation, 
the works executed being merely limited to the repairs 
incidental to the maintenance of the canal. 



The entire of this navigation is at present in fair work- 
ing order, and maintains its trade steadily, notwith- 
standing the Portadown, Dungannon, and Omagh Junc- 
tion Railway runs quite near aDd parallel to it. 



Report of Mr. 
James Bellew, 

intendent. 



Report of Mr. James Bellew, Superintendent, 

On the State of the Works of the Boyne Navigation. 
For the year 1861. Dated 1st January, 1862. 



I beg to forward the following report of the state of 
the Boyne navigation, and of the works of repair which 
have been executed on same during the past season. 

Ball’s Grove and Rathmullen Trackways, and 
River Wall. 

These trackways are in good order. The places where 
the water remained I had filled with broken stones, and 
a quantity of gravel placed along the back of the wall, 
in order to keep the horses in the centre of the towing- 
path. About 40 feet of the old wall fell down, which 
has been rebuilt in a permanent manner, and heavily 
sodded at the top, which answers better, and is, of course, 
of very little cost, whereas the large coping formerly 
used was very expensive, and on many occasions de- 
stroyed the towropes. The wall is now in good order, 
there being only a few stones, which have lately fallen, 
to be replaced. 

Oldbridge Station. 

The lock-gates at this station are in good working 
order, the only repair necessary being new loggerheads 
on the breast-gates. There is a leakage between the 
lower rail and the cills of the breast-gates ; but as there 
is a plentiful supply of water from the Boyne, and the 
rails and sheeting good, I would not recommend the 
raising of the gates in order to have the defect remedied, 
as the expense would be considerable. 

Stalleen Station. 

The breast-gates at this station are old ; they are, 
therefore, beginning to complain. A new balance beam 
will soon be requisite ; after which, I am of opinion, 
that they will last a season or two longer. The deep 
gates are in excellent order. 



Broe Station. 

The new trackway, which was made last season near 
the lock-keeper’s house at this station, has had a fresh 
coat of gravel, and is now a most excellent piece of 
work. The Broe and Kesorn trackways have been also 
repaired where necessary, and the back rampart raised 
in order to prevent the bank from being injured in time 
of flood. A new landing-stage, similar to the one exe- 
cuted last year, and immediately opposite same, on the 
other side of the river, has been erected, by which the 
boatmen are enabled to get their vessels along, almost 
in any water, provided they have suflicient power of 
horses. The lock-gates are in good order. 

Rosnaree Station. 

The middle gates at this station are very defective. 
The beelposts, mitre-posts, and rails, have failed greatly 
during the past year, and new gates are indispensable. 
The breast gates are also getting into decay ; but as the 
rails are good, I think they may last some time loDger. 
The deep gates are in good order. 

Mill Look, Slane. 

These gates are new; but when they were made (now 
two years ago) 1 had the old balance beams remounted, 
in order to get the most work possible out of them. 
One has now failed, and the carpenter is employed to 
put in a new one, which is all that these gates will re- 
quire during the coming season. 

Castle Lock, Slane. 

The works at this station are in excellent order. 



Report of 
Mr. J. J. 
Boylan, c.e. 
Resident 
Engineer. 



Report of Mr. J. J. Boylan, c.e., Resident Engineer, on the Works executed for the Improvement 
of Donaghadee Harbour, in the County of Down, during the year 1861. 

Dated 12th February, 1862. 



The works ordered for the improvement of this har- 
bour have been carried on with all possible vigour 
dnring the past year. As stated in my last annual re- 
port, these works consist in the deepening of a portion 
of the present basin to a depth of 10 feet below low 
water of spring-tides, at the inner or western end of the 
basin, and increasing to a depth of 13 feet at the en- 
trance. 

The steam-dredger continued working throughout the 
year, except when stopped by rough weather or other 
unforeseen causes, and has now completed an area of 
8,060 square yards to the proper depth ;_and the re- 



mainder of the portion to be improved is on an average 
within li feet of the proposed depth. 

The bottom on which the dredger has been working 
during the past year formed the natural bed of the har- 
bour, and consisted of extremely stiff brick-clay, with 
large boulder stones, and layers of very hard coarse 
gravel. Iu some cases the clay was so stiff as to require 
to be dug out of the dredger buckets after coming over 
water. This stiff clay and gravel existed under thf 
seat of the dam referred to in my last Annual Report, 
and all to the north of it. The barges of dredged ma- 
terial were, when possible, discharged behind the south 
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pier, but generally in the deep water opposite tbe en- 
trance to tbe harbour, and a small number of barges 
■were, during very rough weather, discharged at tbe 
back of the north pier. " All stones, however, have been 
deposited at tbe back of tbe south pier, or at the old 
wharf inside the harbour. 

Tbe party of helmet-divers, consisting of two divers 
with one apparatus, continued their operations through- 
out the year. During the early part of the season they 
were occupied clearing tbe large stones ofl the bottom 
at the entrance of the harbour : and since the month of 
June last they have been excavating a piece of rock that 
existed at the north pier head, and on which there was 
a depth of but 7 feet at low water spring tides. This 
rock, which extended across tlic entrance for a distance 
of 50 feet, and for a length of 120 feet, has now to a 
considerable extent been removed. 

The past year has been a very unfavourable one for 
executing submarine work, and particularly for tbe exca- 
vation of tbe rock at tbe entrance, in consequence of 
its very exposed situation. 

The steam-dredger, as well as tbe flats for tending 
her, and the diving party, are all in good working 
order. 



The pavement at the back of tbe piers remained undis- Appendix J>. 
turbed during the past year, and the piers themselves j> cpw 7of 
are in perfect order. Mr. j. J. 

In consequence of the very much increased depth of Boylan, c.e., 
water in the harbour, tbe coasting vessels up to 250 Resident 
tons frequent it now for shelter in rough weather. Any tll! ^ ntcr - 
vessel drawing 14 i has good water during neaps, 
and after a few hours flood at springs. 

In the month of February last a building was erected 
in the southern yard of the harbour property for work- 
shop and store accommodation. This building is 52 
feet long, 20 feet wide, and 0 feet high to tbe wall- 
plate (inside measurement). It is covered with a good 
slate roof, and will be suitable as a store, the., for the 
harbour purposes, wlicn the works now in progress are 
completed. 

Quantity of work executed during tbe year 1861 : — 

Gravel, clay, stones, £e., dredge!. . 14,948 cubic yards. 

Stones raised by divers, . .361 ,, 

Rock excavated by do., . . 350 „ 

Total, . ■ 1 5,659 



Report of Mr. James M. Merrick, Inspector, KeportofMr. 

.fames M. 

Oil the State of the Shasxos Navigatios, Athlose District. 

For the year 1861. Dated 12th January, 1.862. 



Navigation Channel from Shannon Harbour to 
Battle Bridge Lock. 

Seventy-nine miles of navigation course, from Shan- 
non Harbour to Battle Bridge Lock, have been better 
defined. Sixty new timber guide-piles have been erect- 
ed, and nine were re-erected, and forty-six bad bushes 
fixed on top to make them visible in foggy weather ; 
fifteen uew iron beacon buoys have been placed on. 
shoals and margin of channel, and twenty have been 
painted at their moorings ; two stone-beacons have been 
repaired. 

Shannon Bridge. 

The timber fender on wharf, and tbe collectors toll- 
house, have undergone repairs. Tbe decayed parts of 
sheeting of roadway of swivel bridge have been cut 
awa}', and replaced by new elm sheeting laid in btock- 
holm tar. 

Athlon e. 

Tlie Connaught Quay has been metalled; six iron 
mooring rings have been fixed, and three oak mooring 
posts have been erected on this wharf. The two-ton 
crane has been repaired and painted. The upper lock - 
oates have been covered with Memel timber boards 
to a depth of 5 feet, with tarred felt between; this has 
effectually stanched tbe decayed parts; both gates 
were tarred. The diver was employed removing deposit 
from the ciUs of both gates. A wrought-iron turnstile 
has been erected in the fence wall of L.E. canal bank. 

Laneshorough. 

The swivel bridge has been newly sheeted with an 
under sheeting of Memel timber, 3 inches thick, and 
the top planking of American oak, 2| inches thick, was 
kid in Stockholm tar; the collector’s office has been 
roofed and thoroughly repaired ; the wharves hare been 
metalled, and the crane haa been repaired and painted. 

Tarmonbarry. 

Tbe back drains between tlie swivel bridge and 
lock, and at the upper embankment above the bridge, 
have been cleared up ; tbe machinery of swivel bridge 
has been repaired, and the worn portions of the bed 
stones have been ent away and filled in with Portland 
cement concrete ; the front wall of the 5“ 

been pointed with Portland cement ; the dwelling-honse 
at the west-end of bridge (the property of the Board), 
has been repaired ; six oak mooring posts were erected 



at tbe lock ; tbe deposit which bad accumulated on the 
cills of both lock-gates has been cleared away by tbe 
diver ; tbe other works at this station are in general 
good repair, with the exception of the enibankmc-nt at 
the north side of bridge, which tbe water overflowed on 
one occasion, and also caused several leaks, which, 
though temporarily stopped, will require to be tho- 
roughly repaired next summer. 

Cloondrah Canal and Lock. 

A jetty, 250 feet in length, consisting of two rows of 
gross larch piles braced together, and having a platform 
I feet wide, of Memel timber, has been erected at the 
junction of the Cloondrah Canal with the Shannon, to 
enable the steamers to come alongside wLen taking 
the trade-boats from the canal, much difficulty having 
been experienced in doing so previously in stormy 
weather; the cill of the 'lower lock gate has been 
repaired by tbe diver, and several leaks staunched : 
three oak stop-posts have been erected at the lock. 



Repairs of Steam Dredger, Barges, £c. 

The larse timber-built steam dredger, which bad 
been sunk in tbe Shannon and Erne Junction Canal at 
Ballinamore, has been raised and towed with her two- 
decked barges to this station, where they have under- 
gone thorough repair; the engine, boiler, and ma- 
chinery of tbe dredger have been carefully repaired, 
and will be ready for work about the 1st of February 



The wharf has been metalled and the lock-gates 

The top of the sheeting (to a depth of about 3 feet 
below water level) of tbe upper gates of the old canal 
lock, was illegally broken on tbe 16th of last August, 
by tbe country people whose lands were injured by the 
high floods, causing tbe water below the lock to rue 
considerably at Tarmonbarry, overflowing the embank- 
ment, as before described. 



Albert Lock and Jamestown Canal. 

Tbe lock-house has undergone repairs. The sluices 
of tbe lower lock-gates have been repaired by the 
diver ; tbe canal banks have received no injury by the 
flood this year, though its height has been unprece- 
dented. 
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Appendix D. 



Keport of Mr. 
James M. 
Merrick, 
Inspector. 



Jamestown Mill Buildings and Kilbride. 

The roof of tlic mill buildings (the property of the 
Board), and the caretaker’s house, have been thoroughly 
repaired ; also the roof of the caretaker’s house at Kil- 
bride. 

CarricJe-cn-Skannon. 



The south wharf has been metalled, and the fence- 
wall of approach road has been altered to give more 
room at the turning to the wharf; some large stones 
have been taken up by the diver near this wharf ; an 
oak mooring post has been erected on it, and the 
crane has been repaired and painted. These works 
have considerably improved the wharf, on which the 
traffic has greatly increased. 



Louglu Allen Canal. 

The upper and lower gates of Battle Bridge lock 
have been repaired. The back drain has been cleaned 
out between Battle Bridge and Drumleaguo Lock. The 
lock-house and gates at Drunileague lock require re- 
pairs, which I am prepared to have effected when the 
weather is favourable. In consequence- of the high 
floods in October, I found it necessary to raise the canal 
banks near Drumlea.gue Lock, by sodding the top, as 
the water was overflowing in some places. The navi- 
gation course between Drmnshambo Bridge and Lough 
Allen has been dredged with spoon and bag, and seventy 
large trunks of bog timber have bceu raised. Five guide 
piles have been erected to mark the navigation course, 
which in this place is very intricate, and liable to silt 
up from the sand and bog banks adjoining, and which 
are often displaced in storm}’ weather, and carried into 
the navigation course. 



Boylewater, from junction with Shannon to Drum 
Wharf. 

This navigation course has been well defined; twelve 
guide piles have been erected ; five oak mooring posts 
have been fixed in the river bank atCootehall, and four 
on the towing path at Knockvicar. 

The Clarendon Lock gates have been tarred, and new 
foot boards put on. The timber foot bridge over drain 
between Knockvicar Bridge and the Clarendon Lock, is’ 
decayed, and requires to be replaced by a new one. I 
have got the timber prepared for it, and will have it 
erected when the water falls sufficiently to allow the 
abutments to be underpinned and pointed. The diver 
has been employed to remove some stones and deposit 
from the narrow cut below Knockvicar Bridge. 

Lecarrow Harbour, Dromod Harbour, Drumsna Har- 
bour, Carnadoe Wharf, Kilbride. Wharf, Jamestom 

Wharf, and Drum Wharf. 

These harbours and wharves continue in a good state 
of repair. 

The almost unprecedented high floods in the summer 
and autumn months have been the cause of preventing 
the repairs of several works, which can only be effected 
when the water is at the summer level, but which shall 
be executed the first opportunity ; no serious injury 
has occurred to any of the works under my charge from 
the floods, which I attribute, in a great measure, to the 
vigilance of the collectors and lock-keepers at the 
various stations, and their promptitude in carrying oat 
my directions. 



Report of 
Mr. William 
Molloy, 
Inspector. 



Report of Mr. William Molloy, Inspector, 

On the State of the Shannon Navigation (Limerick District), and the Maigue Navigation. 
For the year 1861. Dated 28th January, 1862. 

Salecn. 



In compliance with the instructions contained in the 
Board’s letter of the 10th ultimo, I have to report, for 
the information of the Commissioners, that the works in 
general on the Lower and Middle Shannon are in a safe 
and substantial state of repair. Notwithstanding the 
severity of the past season, and tlic great rainfall dur- 
ing the year 1861, little or no accidents have occurred 
to our works in this district. The various repairs for 
the maintenance of the navigation have been executed 
without any obstruction or delay to the general trafffc. 
The many tributaries discharging themselves into the 
River Shannon and its canals have brought down large 
quantities of gravel from the mountain districts into the 
navigation course, which were removed without delay. 

The principal works which have been executed in 
this district during the year are as follows, viz. : — 



Qurrin. 



The roadway leading to the pier has been repaired, 
and one mooring-stone put down. 



Kilrusli. 



The two hoisting-craues which are on the pier have 
been scraped, cleaned, painted, and the machinery ad- 
justed. Two wooden offices have been painted, and the 
roof of the shed repaired and coated with Stockholm 
tar. There had been a large deposit of silt alongside 
the pier, tbe accumulation of tbe last eighteen years, 
which prevented vessels from entering or leaving the 
harbour at low water springs. On the removal of the 
C dredger from Foynes, she was employed here from 
the 4th of April to the 4th of May, during which time 
there were 2,280 cubic yards of stuff removed and depo- 
sited at the back of the pier ; by this means the steam- 
ers- daily frequenting the port can enter or depart at any 
State of the tide. The wharf has been repaired. The 



The collector’s house has been repaired and lime- 
whitened. The pier and roadway are in good order. 



Kilteery. 

The pier at this station is in good repair, and no 
expenditure required on it at present. 

Foynes. 

The dredging operations, which were in progress 
during the latter part of last year, had been continued 
until the end of the month of February, during which 
time 7,660 cubic yards of silt bad been removed. 
The boat and barges were then transferred to Kilrusb, 
the whole of the deposit not being removed, a portion 
of the edges at tlic end and road side having slid down, 
which lessens the depth of water considerably within 
the harbour, but does not affect it at the entrance., 
A new iron crane has been erected on the pier for the 
accommodation of steamers. The surface of the pier and 
wharf, 400 feet in length and 30 feet in width, has been 
levelled and coated over with broken stones and fine 
gravel. The ashlar work of the face and end of pier 
has been pointed with bestNine-elms cement. The whole- 
of the works are in a very good state of repair. 



Kildysart. 

There is little or no traffic on this pier, and no repairs 
necessary for the present. 

Clare. 

The wharf has been repaired witli eighty tons ofr 
broken stone, tbe crane painted, tbe walla and ceilinfc 
of office lime-whitened, and the roof coated with best* 
Stockholm tar. The berths for vessels aloDg the qua? 
wall, 300 feet in length, have been cleaned up, and an?‘ 
stones or other-obstruction that might injure the boUWS' 



r, . , . . works at this statiou are all in good order. of ..vessels frequenting -the port removed! 
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CorbaUy Weir. 

This weir wall, which was built and maintained for 
navigation and mill-power conjointly, appearing defec- 
tive, by the stone-pitching giving way, I put down 150 
cubic yards of strong gravel as backing, and 40 superfi- 
cial yards of stone-pitching, which has secured it and 
stanched the leakages. 

Limerick Navigation. 

The canal banks, wharves, and roadways between 
Limerick and Killaloe, a distance of sixteen miles, have 
been well and carefully maintained during the past 
year. The wharf aud roadway between Glare-street 
and Canal Stores, 400 feet in length by 30 feet in width, 
have been repaired with 150 cubic yards of broken 
stones; 929 percliesof boundary drains scoured, deepened, 
and all obstructions removed that would prevent the 
free egress to the drainage of the adjoining lands. One 
gullet, built over the back drain at Errina, thirteen feet 
long, four feet wide, and three feet high. Two timber 
accommodation bridges, being old and defective, gave 
way, and were replaced by new ones, viz. : — one at 
Ardcloony, thirteen feet span, by seven feet six inches 
wide ; the other over the conduit leading to the Marble 
Mill, twenty-eight feet span by seven feet six inches in 
breadth, both sheeted with red pine, three inches thick, 
and coated with tar. Owing to one of those autumnal 
floods which came down the Elackwater river on 
the 14th of August with such rapidity, that it over- 
flowed its banks and the adjoining lands, and made 
a breach in the canal bank at Spaight's Turn, a 
large deposit of clay and gravel was driven into the 
canal ; this had been removed without causing any 
delay or interruption to the traffic on the navigation. 
All the lock-gates, twenty-four in number, have been 
thoroughly repaired, the necessary parts painted, and 
the under portions scraped and coated with best Stock- 
holm tar. Two new pair of deep lock-gates have been 
made and erected — one at Clonlara, and the other at 
Gillogue. Xine new balance-beams, four foot-boards, 
nine loggerheads, fourteen uprights and brackets, six 
hand-rails, and one paddle have been put in on the se- 
veral other gates, together with the necessary repairs 
of the iron work. Eight new wheelbarrows, four hand- 
barrows, six earth-picks, four sledges, and two buckets 
have been made and sent to the Superintendent on the 
Upper District of the Shannon. The lock-liou.-es and 
stores, twenty-one in number, have been lime-whitened, 
the roofs pointed, the doors, windows, and other wood- 
work painted. A new floor, twelve feet by twelve feet, 
in the room of Annabeg lock-house, laid with tliree- 
quarter-inch deal on joists, four inches by two inches ; 
a new Forrest grate in same. A new fl«.or in Errina 
lock-house, twelve feet by twelve feet, laid with three- 
quarter-inch deal on joists, four inches by two inches. 
A new roof on the room, two and a half squares : 
rafters four inches by two inches, covered with Duchess 
slates, rendered and ceiled. T wo floors in Killaloe lock- 
house, laid on old joists, ten feet by twelve feet and 
twenty feet by twelve ; the latter room ceiled. 

Bunmcn, Ardrfoony Liver. 

This river takes its rise in a loose gravelly moun- 
tainous district, and with each succeeding flood brings 
down large quantities of shingle, gravel, Ac., which are 
either deposited in the river course above the trackway, 
or driven into the navigation course below the bridge. 
To prevent this a new cut lias been made this season, 
80 perches long, 20 feet wide*, and 3 feet deep, through 
the land purchased for that purpose. By this means, 
and also by keeping the gravel wheeled out of the old 
river course, there was none of the stuff driven into the 
Shannon. The quantity of work done during this 
season amounted to 10,211 cubic yards of soft clay and 
loose gravel, cast and wheeled from the new cut and 
bed of the old river, and 26S superficial yards of sod- 
ding for the protection of embankments. 

KtUaioe. 

The entrance gate to the slip yard has been tho- 
roughly repaired by scarfing the bottom for 2 feet in 



height, putting on two friction rollers-; one new breast- Apbbxdix D. 
summer, 22 feet by 9 inches by 6 inches ; one lintel, 12 — — 

feet by 9 inches by 6 inches, same painted two coats. ^ 

The patent slip has been renewed, by laying down two MoUoy 
new ways on red pine balk, each 40 feet long, and 15 Inspector, 
inches square ; four top pieces of American oak, 50 
feet by 5 inches by 2£ inches each ; four stretchers of 
iron, 50 feet long, by 2^ iuches by ^-incL. each, with 
the necessary ratches and stops cut in same. The two 
cradles for launch boats have been repaired, and two 
new capstan frames of best oak made and erected. 

The machinery of the capstans repaired and adjusted. 

One new cast-iron shaft, 4 inches square ; one bevel 
wheel, 2 feet by 3 inches diameter, and one bevel pinion 
put in to replace those broken. All wood aud iron 
work belonging to the capstan and machinery painted 
three coats. It was found necessary to remove the 
remains of several of the stanks above the great regu- 
lating weir wall, for the better discharge of the water: 
and also to ease the current from the western or navi- 
gation side of the river. This could not be effected by 
the steam-dredger, inasmuch as there was not sufficient 
water over these shanks for the boat to work on. The 
hand-dredger was then successfully employed, and re- 
moved 97 feet in length, or 215 cubic yards, which had 
the desired effect, as it lessened the current to one-half, 
or to such a degree, that in the towing of boats, one 
horse now is able to do the work of two, previous to 
their removal. 

Scarif and Tooriigrany. 

The works at both these stations are in good reqair. 
j fonntiJianncn Pier. 

The works at this station are in good repair. 

Portumna. 

The collector’s house has been thoroughly repaired, 
and lime-whitened. The superstructure of the swivel 
bridge repaired ; the wooden jetty strengthened and 
repaired, by driving five strung cat piles, secured with 
42 feet of side walling, and t’2 superficial feet of top 
sheeting, 2J inches thick. The other works are in 
good repair. 

Mtelick. 

The working srear of Victoria lock has been repaired 
and adjusted. ~ The great regulating w«.ir wall appear- 
ing defective in three places. 125 t<>n- of strung gravel 
has been put down at tb back of the wall, which ha? 
stanched the leakages. Owing t » the very high .date 
of the water during the past seas' n. several leakages 
have taken place in the new canal batiks, which were 
immediately attended to and stanched. TLc works at 
this station are in good repair. 

Cfanuhtnogne Canal. 

The lock-house whitened {tritidow.- andd.-rs repaired 
and painted. The lock-gates and both swivel bridges 
are in good order ; 510 perches of boundary drains 
scoured and deepened, and O'! perches of the canal 
banks repaired, between the Mill ami the Cribby Islands. 

Two of the princijal stanks, which were constructed in 
Mucknish or the Cribby Islands, had been maliciously 
cut and broken down (by some person or persons as 
yet unknown), on the night of the 15th September, 
which flooded the lands between that place and Killna- 
scarriff Mill. Every exertion was made, to discover 
the perpetrators of this outrage, but in vain. To pre- 
vent a repetition of it, watchmen had to be placed on 
the works both day and night, together with the as- 
sistance of the police, who v ere constantly on patrol at 
the place. The stanks were repaired without delay. 

The works are all in good order. 

Banagher. 

The collector’s house at this station repaired and lime- 
whitened ; the out-office, 19 feet long, thatched ; the 
superstructure of the swivel bridge repaired ; the piers 
and iron gates on the county Galway side of the bridge 
repaired, and 26 perches of boundary drain scoured and 
deepened. 
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Appendix D. Shannon Harbour. 

Report of The ferry lionse repaired and lime-whitened ; the 
Mr. William shed at the rere of the house, 2G feet long, has been 
Molloy, newly roofed and thatched ; the ferry boat scraped, 
Inspector. cleaned, and tarred; the approaches to the ferry at both 
sides of the river have been repaired and made good, 
and 30 perches of boundary drain cleaned and deep- 
ened. The works at this station are all in good repair. 

General Navigation. 

The necessary guide piles, eighteen in number, have 
been driven between Banagher and Porturana. Eight 



floating buoys have been placed on rocks and shoals in 
Lough Derg, so as to define the sailing course. 

River Maigub Navigation. 

The machinery of the swivel bridge has been ad- 
justed. The ashlar work at the heel has been chipped, 
so as to afford sufficient freedom for the bridge to re- 
volve. There is some silt in tho harbour that it will be 
necessary to remove this season ; and swivel bridge will 
require to be scraped, cleaned, and painted. 

In conclusion, I beg to inform you, that the works in 
this district arc in a good and substantial state of repair. 



Dublin: Printed by Alexander Thom, 87 & 88, Abbey-street, 
For Her Majesty's Stationery Office. 
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